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LEGISLATION  AND  RULES  AND  REGULATIONS  RELATING 
TO  FEDERAL-AID  AND  NATIONAL-FOREST  ROADS  AND 
TRAILS 

THE  FEDERAL-AID  ROAD  ACT 

[39  Stat.  355] 

A.n  Act  To  provide  that  the  United   States  shall  aid   the   States  in   the   construction   of 
rural  post  roads,  and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  the  Secretary  of  Agriculture 
is  authorized  to  cooperate  with  the  States,  through  their  respective  State 
highway  departments,  in  the  construction  of  rural  post  roads  ;  but  no  money 
apportioned  under  this  act  to  any  State  shall  be  expended  therein  until  its 
legislature  shall  have  assented  to  the  provisions  of  this  act,  except  that,  until 
the  final  adjournment  of  the  first  regular  session  of  the  legislature  held  after 
the  passage  of  this  act,  the  assent  of  the  governor  of  the  State  shall  be  suffi- 
cient. The  Secretary  of  Agriculture  and  the  State  highway  department  of  each 
State  shall  agree  upon  the  roads  to  be  constructed  therein  and  the  character 
and  method  of  construction :  Provided,  That  all  roads  constructed  under  the 
provisions  of  this  act  shall  be  free  from  tolls  of  all  kinds. 

Sec.  2.  That  for  the  purpose  of  this  act  the  term  "  rural  post  road  "  1  shall 
be  construed  to  mean  any  public  road  over  which  the  United  States  mails  now 
are  or  may  hereafter  be  transported,  excluding  every  street  and  road  in  a 
place  having  a  population,  as  shown  by  the  latest  available  Federal  census,  of 
two  thousand  five  hundred  or  more,  except  that  portion  of  any  such  street 
or  road  along  which  the  houses  average  more  than  two  hundred  feet  apart ; 
the  term  "  State  highway  department "  shall  be  construed  to  include  any 
department  of  another  name,  or  commission,  or  official  or  officials,  of  a  State 
empowered,  under  its  laws,  to  exercise  the  functions  ordinarily  exercised  by 
a  State  highway  department ;  the  term  "  construction  "  shall  be  construed  to 
include  reconstruction  and  improvement  of  roads  ;  "  properly  maintained  "  as 
used  herein  shall  be  construed  to  mean  the  making  of  needed  repairs  and  the 
preservation  of  a  reasonably  smooth  surface  considering  the  type  of  the  road, 
but  shall  not  be  held  to  include  extraordinary  repairs,  nor  reconstruction ; 
necessary  bridges  and  culverts  shall  be  deemed  parts  of  the  respective  roads 
covered  by  the  provisions  of  this  act. 

Sec.  3.  That  for  the  purpose  of  carrying  out  the  provisions  of  this  act  there 
is  hereby  appropriated,  out  of  any  money  in  the  Treasury  not  otherwise 
appropriated,  for  the  fiscal  year  ending  June  thirtieth,  nineteen  hundred  and 
seventeen,  the  sum  of  $5,000,000 ;  for  the  fiscal  year  ending  June  thirtieth, 
nineteen  hundred  and  eighteen,  the  sum  of  $10,000,000 ;  for  the  fiscal  year 
ending  June  thirtieth,  nineteen  hundred  and  nineteen,  the  sum  of  $15,000,000; 
for  the  fiscal  year  ending  June  thirtieth,  nineteen  hundred  and  twenty,  the 
sum  of  $20,000,000 ;  and  for  the  fiscal  year  ending  June  thirtieth,  nineteen 
hundred  and  twenty-one,  the  sum  of  $25,000,000.  So  much  of  the  appropria- 
tion apportioned  to  any  State  for  any  fiscal  year  as  remains  unexpended  at 
the  close  thereof  shall  be  available  for  expenditure  in  that  State  until  the 
close  of  the  succeeding  fiscal  year,  except  that  amounts  apportioned  for  any 
fiscal  year  to  any  State  which  has  not  a  State  highway  department  shall  be 
available  for  expenditure  in  that  State  until  the  close  of  the  third  fiscal  year 
succeeding  the  close  of  the  fiscal  year  for  which  such  apportionment  was  made. 
Any  amount  apportioned  under  the  provisions  of  this  act  unexpended  at  the 
end  of  the  period  during  which  it  is  available  for  expenditure  under  the 
terms  of  this  section  shall  be   reapportioned,  within  sixty  days  thereafter,  to 

1  Amended  by  section  5  of  the  act  approved  Feb.  28,  1919,  40  Stat.  1200. 
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all  the  States  in  the  same  manner  and  on  the  same  basis,  and  certified  to  the 
Secretary  of  the  Treasury  and  to  the  State  highway  departments  and  to  the 
governors  of  States  having  no  State  highway  departments  in  the  same  way 
as  if  it  were  being  apportioned  under  this  act  for  the  lirst  time:  Provided, 
That  in  States  where  the  constitution  prohibits  the  State  from  engaging  in 
any  work  of  internal  improvements,  then  the  amount  of  the  appropriation 
under  this  act  apportioned  to  any  such  State  shall  he  turned  over  to  the  high- 
way department  of  the  State  or  to  the  governor  of  said  State  to  he  expended 
under  the  provisions  of  this  act  and  under  the  rules  and  regulations  of  the 
Department  of  Agriculture,  when  any  number  of  counties  in  any  such  State 
shall  appropriate  or  provide  the  proportion  or  share  needed  to  he  raised  in 
order  to  entitle  such  State  to  its  part  of  the  appropriation  apportioned  under 
this   act. 

Sec.  4.  That  so  much,  not  to  exceed  three  per  centum,  of  the  appropriation 
for  any  fiscal  year  made  by  or  under  this  act  as  the  Secretary  of  Agriculture 
may  estimate  to  he  necessary  for  administering  the  provisions  of  this  act  shall 
be  deducted  for  that  purpose,  available  until  expended.  Within  sixty  days 
after  the  close  of  each  fiscal  year  the  Secretary  of  Agriculture  shall  determine 
what  part,  if  any,  of  the  sums  theretofore  deducted  for  administering  the  pro- 
visions of  this  act  will  not  he  needed  for  that  purpose  and  apportion  such 
part,  if  any.  for  the  fiscal  year  then  current  in  the  same  manner  and  on  the 
same  basis,  and  certify  it  to  the  Secretary  of  the  Treasury  and  to  the  State 
highway  departments,  and  to  the  governors  of  States  having  no  State  highway 
departments,  in  the  same  way  as  oilier  amounts  authorized  by  this  act  to  he 
apportioned  among  all  the  States  for  such  current  fiscal  year.  The  Secretary 
of  Agriculture,  after  making  the  deduction  authorized  by  this  section,  shall 
apportion  the  remainder  of  the  appropriation  for  each  fiscal  year  among  the 
several  States  in  the  following  manner:  One-third  in  the  ratio  which  the  area 
of  each  State  bears  to  the  total  area  of  all  the  States;  one-third  in  the  ratio 
which  the  population  of  each  State  bears  to  the  total  population  of  all  the 
States,  as  shown  by  the  latest  available  Federal  census;  one-third  in  the  ratio 
which  the  mileage  of  rural  delivery  routes  and  star  routes  in  each  State  bears 
to  the  total  mileage  of  rural  delivery  routes  and  star  routes  in  all  the  States,  at 
the  close  of  the  next  preceding  fiscal  year,  as  shown  by  the  certificate  of  the 
Postmaster  General,  which  he  is  directed  to  make  and  furnish  annually  to  the 
Secretary  of   Agriculture. 

Sec.  5.  That  within  sixty  days  after  the  approval  of  this  act  the  Secretary 
of  Agriculture  shall  certify  to  the  Secretary  of  the  Treasury  and  to  each  State 
highway  department  and  to  the  governor  of  each  State  having  no  State  high- 
way department  the  sum  which  he  has  estimated  to  be  deducted  for  admin- 
istering the  provisions  of  this  act  and  the  sum  which  he  has  apportioned  to 
each  State  for  the  fiscal  year  ending  June  thirtieth,  nineteen  hundred  and 
seventeen,  and  on  or  before  January  twentieth  next  preceding  the  commence- 
ment of  each  succeeding  fiscal  year  shall  make  like  certificates  for  such  fiscal 
year. 

Sec.  6.  That  any  State  desiring  to  avail  itself  of  the  benefits  of  this  act 
shall,  by  its  State  highway  department,  submit  to  the  Secretary  of  Agriculture 
project  statements  setting  forth  proposed  construction  of  any  rural  post  road 
or  roads  therein.  If  the  Secretary  of  Agriculture  approve  a  project,  the  State 
highway  department  shall  furnish  to  him  such  surveys,  plans,  specifications, 
and  estimates  therefor  as  he  may  require:  Provided,  however,  That  the  Secre- 
tary of  Agriculture  shall  approve  only  such  projects  as  may  be  substantial 
in  character  and  the  expenditure  of  funds  hereby  authorized  shall  be  applied 
only  to  such  improvements.  Items  included  for  engineering,  inspection,  and 
unforeseen  contingencies  shall  not  exceed  ten  per  centum  of  the  total  esti- 
mated cost  of  the  work.  If  the  Secretary  of  Agriculture  approve  the  plans, 
specifications,  and  estimates,  he  shall  notify  the  State  highway  department  and 
immediately  certify  the  fact  to  the  Secretary  of  the  Treasury.  The  Secretary 
of  the  Treasury  shall  thereupon  set  aside  the  share  of  the  United  States  pay- 
able under  this  act  on  account  of  such  project,  which  shall  not  exceed  fifty 
per  centum  oi'  the  total  estimated  cosl  thereof.  No  payment  of  any  money 
apport  oned  under  this  act  shall  be  made  on  any  project  until  such  statement 
of  the  project,  and  the  plans,  gpei  ifications,  and  estimates  therefor,  shall  have 
been  submitted  io  and  approved  by  the  Secretary  of  Agriculture. 

When  the  Secretary  of  Agriculture  shall  find  that  any  project  so  approved 
by  him  has  been  constructed  in  compliance  with  said  plans  and  si>ecifieations 
he  shall  cause  to  be  paid  to  the  proper  authority  of  said  SUte  the  amount  set 
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aside  for  said  project:  Pr<>ri<i<(t.  Thai  the  Secretary  of  Agriculture  may,  in  In- 
discretion, from  time  i<>  time,  make  payments  on  said  construction  :is  the  same 
progresses;  but  these  payments,  including  previous  payments,  If  any,  shall  nol 
bo  more  than  the  United  States"  pro  rata  part  of  the  value  of  the  Labor  and 
materials  which  have  been  actually  put  into  said  construction  in  conformity 
to  said  plans  and  specifications;  nor  shall  any  such  payment  be  in  excess  of 
$10,000"  per  mile,  exclusive  Of  the  cost  of  bridges  of  more  than  twenty  feet. 
clear  span.  The  construction  work  and  labor  in  each  State  shall  be  done  in 
accordance  with  its  laws  and  under  the  direct  supervision  of  the  state  high- 
way  department,  subject  to  the  Inspection  and  approval  of  the  Secretary  of 
Agriculture  and  in  accordance  with  the  rules  and  regulations  made  pursuant 
to  this  act. 

The  Secretary  of  Agriculture  and  the  State  highway  depart  merd  of  each 
State  may  jointly  determine  at  what  times  and  in  what  amounts  payments,  as 
work  progresses,  shall  be  made  under  this  act.  Such  payments  shall  be  made 
by  the  Secretary  of  the  Treasury  on  warrants  drawn  by  the  Secretary  of  Agri- 
culture, to  such  offic  al.  or  officials,  or  depository,  as  may  be  designated  by  the 
State  highway  department  and  authorized  under  the  laws  of  the  State  to 
receive  public  funds  of  the  State  or  county. 

Sec.  7.  To  maintain  the  roads  constructed  under  the  provisions  of  this  act 
shall  be  the  duty  of  the  States,  or  their  civil  subdivisions,  according  to  the 
laws  of  the  several  States,  if  at  any  time  the  Secretary  of  Agriculture  shall 
find  that  any  road  in  any  State  constructed  under  the  provisions  of  this  act 
is  not  being:  properly  mainta.ned  he  shall  give  notice  of  such  fact  to  the  high- 
way department  of  such  State;  and  if  within  four  months  from  the  receipt 
of  said  notice  said  road  has  not  been  put  in  a  proper  condition  of  maintenance, 
then  the  Secretary  of  Agr  culture  shall  thereafter  refuse  to  approve  any  proj- 
ect for  road  construction  in  said  State,  or  the  civil  subdivision  thereof,  as  the 
fact  may  be,  whose  duty  is  to  maintain  said  road,  until  it  has  been  put  in  a 
condition  of  proper  maintenance. 

Sec.  8.  That  there  is  hereby  appropriated  and  made  available  until  expended. 
out  of  any  moneys  in  the  National  Treasury  not  otherwise  appropriated,  the 
sum  of  $1,000,000  for  the  fiscal  year  ending  June  thirtieth,  nineteen  hundred 
and  seventeen,  and  each  fiscal  year  thereafter  up  to  and  including  the  fiscal 
year  ending  June  thirtieth,  nineteen  hundred  and  twenty-six,  in  all  $10,000,000, 
to  be  available  until  expended  under  the  supervision  of  the  Secretary  of  Agri- 
culture, upon  request  from  the  proper  officers  of  the  State,  Territory,  or 
county  for  the  survey,  construction,  and  maintenance  of  roads  and  trails 
within  or  only  partly  within  the  national  forests  when  necessary  for  the  use 
and  development  of  resources  upon  which  communities  within  and  adjacent 
to  the  national  forests  are  dependent:  Provided,  That  the  State,  Territory. 
or  county  shall  enter  into  a  cooperative  agreement  with  the  Secretary  of 
Agriculture  for  the  survey,  construction,  and  maintenance  of  such  roads  or 
trails  upon  a  basis  equitable  to  both  the  State,  Territory,  or  county,  and  the 
United  States:  And  provided  also,  That  the  aggregate  expenditures  in  any 
State,  Territory,  or  county  shall  not  exceed  ten  per  centum  of  the  value,  as 
determined  by  the  Secretary  of  Agriculture,  of  the  timber  and  forage  resources 
which  are  or  will  be  available  for  income  upon  the  national  forest  lands  within 
the  respective  county  or  counties  wherein  the  roads  or  trails  will  be  con- 
structed; and  the  Secretary  of  Agriculture  shall  make  annual  report  to  Con- 
gress of  the  amounts  expended  hereunder. 

That  immediately  upon  the  execution  of  any  cooperative  agreement  here- 
under the  Secretary  of  Agriculture  shall  notify  the  Secretary  of  the  Treasury 
of  the  amount  to  be  expended  by  the  United  States  within  or  adjacent  to  any 
national  forest  thereunder,  and  beginning  with  the  next  fiscal  year  and  each 
fiscal  year  thereafter  the  Secretary  of  the  Treasury  shall  apply  from  any  and 
all  revenues  from  such  forest  ten  per  centum  thereof  to  reimburse  the  United 
States  for  expenditures  made  under  such  agreement  until  the  whole  amount 
advanced  under  such  agreement  shall  have  been  returned  from  the  receipts 
from  such  national  forest. 

Sec.  9.  That  out  of  the  appropriations  made  by  or  under  this  act  the  Secre- 
tary of  Agriculture  is  authorized  to  employ  such  assistants,  clerks,  and  other 
persons  in  the  city  of  Washington  and  elsewhere,  to  be  taken  from  the  eligible 
lists  of  the  Civil  Service  Commission,  to  rent  buildings  outside  of  the  city  of 
Washington,    to    purchase    such    supplies,    material,    equipment,    office    fixtures, 
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and  apparatus,  and  to  incur  such  travel  and  other  expense  as  he  may  deem 
in  cessary  fjr  carrying  out  the  purposes  of  this  act. 

Sec.  10.  That  the  Secretary  of  Agriculture  is  authorized  to  make  rules  and 
regulations  for  carrying  out  the  provisions  of  this  act. 

Sec.  11.  That  this  act  shall  be  in  force  from  the  date  of  its  passage. 

Approved,  July  11,  1916. 


POST  OFFICE  APPROPRIATION  ACT  OF  FEBRUARY  28,  1919 

[40  Stat.  1200] 

An  Act  Making  appropriations  for  the  service  of  the  Post  Office  Department  for  the  fiscal 
year  ending  June  30,  3920,  and  for  other  purpoe   - 

******* 

Sec.  5.  That  the  act  entitled  "An  act  to  provide  that  the  United  States 
shall  aid  the  States  in  the  construction  of  rural  post  roads,  and  ior  other  pur- 
poses.*' approved  July  11,  1916,  is  hereby  amended  to  provide  that  the  term 
'•rural  post  roads,"  as  used  in  section  2  of  said  act,  shall  be  construed  to 
mean  any  public  road  a  major  portion  of  which  is  now  used,  or  can  be  used, 
or  forms  a  connecting  link  not  to  exceed  ten  miles  in  length  of  any  road  or 
roads  now  or  hereafter  used  for  the  transportation  of  the  I  nited  Stales  mails. 
excluding  every  street  and  road  in  a  place  having  a  population,  as  shown  by 
the  latest  available  Federal  census,  of  two  thousand  live  hundred  or  more, 
except  that  portion  of  any  such  street  or  road  along  which  the  houses  average 
more  than  two  hundred  fret  apart:  Provided,  That  section  6  of  said  act  be 
further  amended  so  that  the  limitation  of  payments  not  to  exceed  $10,000  per 
mile,  exclusive  of  the  cost  of  bridges  of  more  than  twenty  feet  clear  span, 
which  the  Secretary  of  Agriculture  may  make,  be,  and  the  same  is,  increased 
to  $20,000  per  mile. 

Sec.  6.  That  for  the  purpose  of  carrying  out  the  provisions  of  said  act.  as 
herein  amended,  there  is  hereby  appropriated,  out  of  any  money  in  the  Treas- 
ury not  otherwise  appropriated,  the  following  additional  sums:  The  sum  of 
$50,000,000  for  the  fiscal  year  ending  June  30,  1919,  and  available  immediately: 
the  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1920:  and  the  sum  of 
$75,000,000  for  the  fiscal  year  ending  June  30,  1921 ;  said  additional  sums  to  be 
expended  in  accordance  with  the  provisions  of  said  act:  Provided,  That  where 
the  constitution  of  any  State  prohibits  the  same  from  engaging  upon  internal 
improvements  or  from  contracting  public  debts  for  extraordinary  purposes 
in  an  amount  sufficient  to  meet  the  monetary  requirements  of  the  act  of  July 
11,  1916,  or  any  act  amendatory  thereof,  or  restricts  annual  tax  levies  for  the 
purpose  of  constructing  and  improving  roads  and  bridges,  and  where  a  con- 
stitutional alteration  or  amendment  to  overcome  either  or  all  of  such  prohibi- 
tions must  be  submitted  to  a  referendum  at  a  general  election,  the  sum  to 
which  such  State  is  entitled  under  the  method  of  apportionment  provided  in 
the  act  of  July  11,  1916,  or  any  act  amendatory  thereof,  shall  be  withdrawn  by 
the  Secretary  of  the  Treasury  from  the  principal  fund  appropriated  by  the  act 
of  July  11,  1916,  or  any  act  amendatory  thereof,  upon  receipt  of  the  certifica- 
tion of  the  governor  of  such  State  to  the  existence  of  either  or  all  of  said 
prohibitions,  and  such  sum  shall  be  carried  by  the  Secretary  of  the  Treasury 
as  a  separate  fund  for  future  disbursement  as  hereinafter  provided  :  Provid  d 
further,  That  when,  by  referendum,  the  constitutional  alterations  or  amend- 
ments necessary  to  the  enjoyment  of  the  sum  so  withdrawn  have  been  ap- 
proved and  ratified  by  any  State,  the  Secretary  of  the  Treasury,  upon  receipt 
of  certification  from  the  governor  of  such  State  to  such  effect,  shall  immedi- 
ately make  available  to  such  State  for  the  purposes  set  forth  in  the  acl  of 
July  11,  1910.  or  any  act  amendatory  thereof,  the  sum  withdiN  wn  as  herein- 
before provided  :  Provided  further,  That  nothing  herein  shall  be  deemed  to 
prevent  any  Stale  from  receiving  such  portion  of  said  principal  sum  as  IS 
available  under  its  existing  constitution  and  laws:  Provided  further.  That  in 
the  expenditure  of  this  fund  for  labor  preference  sh  1!  be  Liven,  other  condi- 
tions being  equal,  to  honorably  discharged  soldiers,  sailors,  and  marines,  but 
any  other  preference  or  discrimination  among  citizens  the  United  States  in 
connection  with  the  expenditure  of  this  appropriation  is  hereby  declared  to  be 
unlawful. 
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Sec.  7.  That  the  Secretary  of  War  be,  and  he  is  hereby,  authorized  in  his 
discretion  to  transfer  to  the  Secretary  of  Agriculture  .-ill  available  war  mate- 
rial, equipment,  and  supplies  not  needed  for  the  purposes  of  the  War  Depart- 
ment, but  suitable  for  use  in  the  Improvement  of  highways,  and  that  the  same 
be  distributed  among  the  highway  departments  of  the  several  States  to  be 
used  on  roads  constructed  in  whole  or  in  part  by  Federal  aid,  such  distribu 
tion  to  be  made  upon  a  value  basis  of  distribution  the  same  as  provided  by 
the  Federal  aid  road  act,  approved  July  11,  1916:  Provided,  That  the  Secre- 
tary of  Agriculture,  at  his  discretion,  may  reserve  from  such  distribution  i">t 
to  exceed  10  per  centum  of  such  material,  equipment,  and  supplies  for  use  in 
the  construction  of  national  forest  roads  or  other  roads  constructed  under  his 
direct  supervision. 

Sec.  8.  That  there  is  hereby  appropriated,  out  of  any  money  in  the  Treasury 
not  otherwise  appropriated,  for  the  fiscal  year  ending  June  ."»().  1910,  the  sum 
of  s3,000.000,  for  the  fiscal  year  ending  June  30,  1920,  the  sum  of  $3,000,000, 
and  for  the  fiscal  year  ending  June  30,  1021,  the  sum  of  $3,000,000,  available 
until  expended  by  tin1  Secretary  of  Agriculture  in  cooperation  with  the  proper 
officials  of  the  State,  Territory,  insular  possession,  or  county,  in  the  survey, 
construction,  and  maintenance  of  roads  and  trails  within  or  partly  within  the 
national  forests,  when  necessary  for  the  use  and  development  of  resources  of 
the  same  or  desirable  for  the  proper  administration,  protection,  and  improve- 
ment of  any  such  forest.  Out  of  the  sums  so  appropriated  the  Secretary  of 
Agriculture  may,  without  the  cooperation  of  such  officials,  survey,  construct, 
and  maintain  any  road  or  trail  within  a  national  forest  which  he  finds  neces- 
sary for  the  proper  administration,  protection,  and  improvement  of  such  forest, 
or  which  in  his  opinion  is  of  national  importance.  In  the  expenditure  of  this 
fund  for  labor  preference  shall  be  given,  other  conditions  being  equal,  to 
honorably  discharged  soldiers,  sailors,  and  marines. 

The  Secretary  of  Agriculture  shall  make  annual  report  to  Congress  of  the 
amounts  expended  hereunder. 

Sec.  9.  That  no  officer  or  enlisted  man  of  the  Army,  Navy,  or  Marine  Corps 
shall  be  detailed  for  work  on  the  roads  which  come  within  the  provisions  of 
this  act  except  by  his  own  consent :  And  provided  further,  That  the  Secretary 
of  Agriculture,  through  the  War  Department,  shall  ascertain  the  number  of 
days  any  such  soldiers,  sailors,  and  marines  have  worked  on  the  public  roads 
in  the  several  States  (other  than  roads  within  the  limits  of  cantonments  or 
military  reservations  in  the  several  States)  during  the  existing  war,  and  also 
the  location  where  they  worked  and  their  names  and  rank,  and  report  to 
Congress  at  the  beginning  of  its  next  regular  session :  Provided  further,  That 
when  any  officer  or  enlisted  man  in  the  Army,  the  Navy,  or  the  Marine  Corps 
shall  have  been  or  may  be  in  the  future  detailed  for  labor  in  the  building  of 
roads  or  other  highway  construction  or  repair  work  (other  than  roads  within 
the  limits  of  cantonments  or  military  reservations  in  the  several  States), 
during  the  existing  war.  the  pay  of  such  officer  or  enlisted  man  shall  be 
equalized  to  conform  to  the  compensation  paid  to  civilian  employees  in  the 
same  or  like  employment  and  the  amount  found  to  be  due  such  officers,  soldiers, 
sailors,  and  marines,  less  the  amount  of  his  pay  as  such  officer,  soldier,  sailor, 
or  marine,  shall  be  paid  to  him  from  the  1920  appropriation  herein  allotted  to 
the  States  wherein  such  highway  construction  or  repair  work  was  or  will  be 
performed. 

Approved  February  28,  1919. 


THE  FEDERAL  HIGHWAY  ACT 

[42  Stat.  212] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid 
the  States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  approved 
July  11,  1916,  as  amended  and  supplemented,  and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  this  act  may  be  cited  as  the 
Federal  highway  act. 

Sec.  2.  That,  when  used  in  this  act,  unless  the  context  indicates  otherwise- - 

The  term  "  Federal  aid  act "  means  the  act  entitled  "An  act  to  provide  that 

the  United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads, 
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and  for  other  purposes/'  approved  July  11.  1010.  as  amended  by  sections  5  and 
•  ;  of  an  act  entitled  "An  acl  making  appropriations  for  the  service  of  the  Post 
Office  Department  for  the  fiscal  year  ending  June  30,  1920,  and  for  other  pur- 
poses," approved  February  28,  1919,  and  all  other  acts  amendatory  thereof 
or  supplementary  thereto. 

The  term  "highway"  includes  rights  of  way.  bridges,  drainage  structures, 
signs,  guard  rails,  and  protective  structures  in  connection  with  highways,  but 
shall  in »t  include  any  highway  or  street  in  a  municipality  having  a  population 
of  two  thousand  five  hundred  or  more  as  shown  by  the  last  available  census, 
except  that  portion  of  any  such  highway  or  street  along  which  within  a  dis- 
tance of  one  mile  the  houses  average  more  than  two  hundred  feet  apart. 

The  term  "State  highway  department  "  includes  any  Stare  department,  com- 
mission, board,  or  official  having  adequate  powers  and  suitably  equipped  and 
organized  to  discharge  to  the  satisfaction  of  the  Secretary  of  Agriculture  the 
duties  herein  required. 

The  term  "maintenance"  means  the  constant  making  of  needed  repairs 
to  preserve  a  smooth  surfaced  highway. 

The  term  "construction"  means  the  supervising,  inspecting,  actual  building. 
and  all  expenses  incidental  to  the  construction  of  a  highway,  except  locating, 
surveying,  mapping,  and  costs  of  rights  of  way. 

The  term  "reconstruction  "  means  a  widening  or  a  rebuilding  of  rhe  highway 
or  any  portion  thereof  to  make  it  a  continuous  road,  and  of  sufficient  width 
and  strength  to  care  adequately  for  traffic  needs. 

The  term  "forest  roads"  means  roads  wholly  or  partly  within  or  adjacent 
to  and  serving  the  national  forests. 

The  term  "State  funds"  includes  for  the  purposes  of  this  act  funds  raised 
under  the  authority  of  the  State,  or  any  political  or  other  subdivision  thereof. 
and  made  available  for  expenditure  under  the  direct  control  of  the  State  high- 
way department. 

Sec.  3.  All  powers  and  duties  of  the  Council  of  National  Defense  under  the 
act  entitled  "An  act  making  appropriations  for  the  support  of  the  Army  lor  the 
fiscal  year  ending  June  30,  1917,  and  for  other  purposes."  approved  August  29. 
1916.  in  relation  to  highway  or  highway  transport,  are  hereby  transferred  to 
the  Secretary  of  Agriculture,  and  the  Council  of  National  Defense  is  directed  to 
turn  over  to  the  Secretary  of  Agriculture  the  equipment,  material,  supplies, 
papers,  maps,  and  documents  utilized  in  the  exercise  of  such  powers.  The 
powers  and  duties  of  agencies  dealing  with  highways  in  the  national  parks  or 
in  military  or  naval  reservations  under  the  control  of  the  United  States  Army 
or  Navy,  or  with  highways  used  principally  for  military  or  naval  purposes, 
shall  not  be  taken  over  by  the  Secretary  of  Agriculture,  but  such  highways 
shall  remain  under  the  control  and  jurisdiction  of  such  agencies. 

Thp  Secretary  of  Agriculture  is  authorized  to  cooperate  with  the  State  high- 
way departments  and  with  the  Department  of  the  Interior  in  the  construction 
of  public  highways  within  Indian  reservations,  and  to  pay  the  amount  assumed 
therefor  from  the  funds  allotted  or  apportioned  under  this  act  to  the  State 
wherein  the  reservation  is  located. 

Sec.  4.  That  the  Secretary  of  Agriculture  shall  establish  an  accounting  divi- 
sion, which  shall  devise  and  install  a  proper  method  of  keeping  the  accounts. 

Sec.  5.  That  the  Secretary  of  War  be,  and  he  is  hereby,  authorized  and 
directed  to  transfer  to  the  Secretary  of  Agriculture,  upon  his  request,  all  war 
material,  equipment,  and  supplies  now  or  hereafter  declare;!  surplus  from  stock- 
now  on  hand  and  not  needed  for  the  purposes  of  the  War  Department  but  suit- 
able for  use  in  the  improvement  of  highways,  and  that  tbe  same  shall  be  dis- 
tributed among  the  highway  departments  of  the  several  States  to  be  used  in  the 
construction,  reconstruction,  and  maintenance  of  highways,  sucb  distribution 
to  be  upon  the  same  basis  as  that  hereinafter  provided  for  in  this  act  in  the 
distribution  of  Federal-aid  fund:  Provided,  That  the  Secretary  of  Agriculture, 
in  his  discretion,  may  reserve  from  such  distribution  not  to  exceed  10  per 
centum  of  such  material,  equipment,  and  supplies  for  use  in  tbe  construction, 
reconstruction,  and  maintenance  of  national-forest  roads  or  other  roads  con- 
structed,  reconstructed,   or   maintained    under   his    direct    supervision. 

Sec.  0.  That  in  approving  projects  t<>  receive  Federal  aid  under  the  pro- 
visions of  this  act  the  Secretary  of  Agriculture  shall  give  preference  to  such 
projects  as  will  expedite  tbe  completion  of  an  adequate  and  connected  system 
of  highways  interstate  in  character. 
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Beforo  any  projects  are  approved  in  any  si  ale.  such  State,  through  its  State 
highway  department,  shall  select  or  designate  a  system  of  highways  not  to 
exceed  7  per  centum  of  the  total  highway  mileage  of  such  State  as  shown  by 
the  records  of  the  State  highway  department  at  the  time  of  the  passage  of 
this  act. 

Upon  this  system  all  Federal-aid  apportionments  shall  be  expended. 

Highways  which  may  receive  Federal  aid  shall  he  divided  into  two  classes, 
one  of  which  shall  be  known  as  primary  or  interstate  highways,  and  shall  not 
exceed  three-sevenths  of  the  total  mileage  which  may  receive  Federal  aid,  and 
the  other  which  shall  connect  or  correlate  therewith  and  be  known  as  second- 
ary or  intercounty  highways,  and  shall  consist  of  the  remainder  of  the  mileage 
which  may  receive  Federal  aid. 

The  Secretary  of  Agriculture  shall  have  authority  to  approve  in  whole  or  in 
part  the  systems  as  designated  or  to  require  modifications  or  revisions  thereof: 
Provided,  That  the  States  shall  submit  to  the  Secretary  of  Agriculture  for  his 
approval  any  proposed  revisions  of  the  designated  systems  of  highways  above 
provided  for. 

Not  more  than  60  per  centum  of  all  Federal  aid  allotted  to  any  State  shall 
be  expended  upon  the  primary  or  interstate  highways  until  provision  has  been 
made  for  the  improvement  of  the  entire  system  of  such  highways:  Provided,  That 
with  the  approval  of  any  State  highway  department  the  Secretary  of  Agriculture 
may  approve  the  expenditure  of  more  than  60  per  centum  of  the  Federal  aid 
apportioned  to  such  State  upon  the  primary  or  interstate  highways  in  such  State. 

The  Secretary  of  Agriculture  may  approve  projects  submitted  by  the  State 
highway  departments  prior  to  the  selection,  designation,  and  approval  of  the 
system  of  Federal-aid  highways  herein  provided  for  if  he  may  reasonably 
anticipate  that  such  projects  will  become  a  part  of  such  system. 

Whenever  provision  has  been  made  by  any  State  for  the  completion  and 
maintenance  of  a  system  of  primary  or  interstate  and  secondary  or  intercounty 
highways  equal  to  7  per  centum  of  the  total  mileage  of  such  State,  as  required 
by  this  act,  said  State,  through  its  State  highway  department,  by  and  with  the 
approval  of  the  Secretary  of  Agriculture,  is  hereby  authorized  to  add  to  the 
mileage  of  primary  or  interstate  and  secondary  or  intercounty  systems  as 
funds  become  available  for  the  construction  and  maintenance  of  such  additional 
mileage. 

Sec.  7.  That  before  any  project  shall  be  approved  by  the  Secretary  of  Agri- 
culture for  any  State  such  State  shall  make  provisions  for  State  funds  re- 
quired each  year  of  such  States  by  this  act  for  construction,  reconstruction, 
and  maintenance  of  Federal-aid  highways  within  the  State,  which  funds  shall 
be  under  the  direct  control  of  the  State  highway  department. 

Sec.  8.  That  only  such  durable  types  of  surface  and  kinds  of  materials  shall 
be  adopted  for  the  construction  and  reconstruction  of  any  highway  which  is  a 
part  of  the  primary  or  interstate  and  secondary  or  intercounty  systems  as  will 
adequately  meet  the  existing  and  probable  future  traffic  needs  and  conditions 
thereon.  The  Secretary  of  Agriculture  shall  approve  the  types  and  width  of 
construction  and  reconstruction  and  the  character  of  improvement,  repair, 
and  maintenance  of  each  case,  consideration  being  given  to  the  type  and  char- 
acter which  shall  be  best  suited  for  each  locality  and  to  the  probable  character 
and  extent  of  the  future  traffic. 

Sec.  9.  That  all  highways  constructed  or  reconstructed  under  the  provisions 
of  this  act  shall  be  free  from  tolls  of  all  kinds. 

That  all  highways  in  the  primary  or  interstate  system  constructed  after  the 
passage  of  this  act  shall  have  a  right  of  way  of  ample  width  and  a  wear- 
ing surface  of  an  adequate  width  which  shall  not  be  less  than  eighteen  feet, 
unless,  in  the  opinion  of  the  Secretary  of  Agriculture,  it  is  rendered  imprac- 
ticable by  physical  conditions,  excessive  costs,  probable  traffic  requirements, 
or  legal  obstacles. 

Sec  10.  That  when  any  State  shall  have  met  the  requirements  of  this  act, 
the  Secretary  of  the  Treasury,  upon  receipt  of  certification  from  the  governor 
of  such  State  to  such  effect,  approved  by  the  Secretary  of  Agriculture,  shall 
immediately  make  available  to  such  State,  for  the  purpose  set  forth  in  this  act, 
the  sum  apportioned  to  such  State  as  herein  provided. 

Sec  11.  That  any  State  having  complied  with  the  provisions  of  this  act,  and 
desiring  to  avail  itself  of  the  benefits  thereof,  shall  by  its  State  highway  depart- 
ment suhmit  to  the  Secretary  of  Agriculture  project  statements  setting  forth 
proposed  construction  or  reconstruction  of  any  primary  or  interstate,  or  second' 
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ary  or  intercounty  highway  therein.  If  the  Secretary  of  Agriculture  approve 
the  project,  the  State  highway  department  shall  furnish  to  him  such  surveys, 
plans,  specifications,  and  estimates  therefor  as  he  may  require;  items  included 
for  engineering,  inspection,  and  unforeseen  contingencies  shall  not  exceed  10 
per  centum  of  the  total  estimated  costs  of  its  construction. 

That  when  the  Secretary  of  Agriculture  approves  such  surveys,  plans,  speci- 
fications, and  estimates,  he  shall  notify  the  State  highway  department  and  im- 
mediately certify  the  fact  to  the  Secretary  of  the  Treasury.  The  Secretary  of 
the  Treasury  shall  thereupon  set  aside  the  share  of  the  United  States  payable 
under  this  act  on  account  of  such  projects,  which  shall  not  exceed  50  per 
centum  of  the  total  estimated  cost  thereof,  except  that  in  the  case  of  any  State 
containing  unappropriated  public  lands  exceeding  5  per  centum  of  the  total 
area  of  all  lands  in  the  State,  the  share  of  the  United  States  payable  under  this 
act  on  account  of  such  projects  shall  not  exceed  oi)  per  centum  of  the  total  esti- 
mated cost,  thereof  plus  a  percentage  of  such  estimated  cost  equal  to  one-half 
of  the  percentage  which  the  area  of  the  unappropriated  public  hinds  in  such 
State  hears  to  the  total  area  of  such  State:  Provided,  That  the  limitation  of 
payments  not  to  exceed  $20,000  per  mile,  under  existing  law,  which  the  Secre- 
tary of  Agriculture  may  make  he.  and  the  same  is  hereby,  increased  in  pro- 
portion of  the  increased  percentage  of  Federal  aid  authorized  by  this  section: 
Provided  further,  That  these  provisions  relative  to  the  public  land  States  shall 
apply  to  all  unobligated  or  unmatched  funds  appropriated  by  the  Federal  aid 
act  and  payment  for  approved  projects  upon  which  actual  building  construction 
wiirk  had  not  begun  on  the  30th  day  of  June.  1921. 

Sec.  12.  That  the  construction  and  reconstruction  of  the  highways  or  parts 
of  highways  under  the  provisions  of  this  act,  and  all  contracts,  plans,  specifica- 
tions, and  estimates  relating  thereto,  shall  he  undertaken  by  the  State  high- 
way departments  subject  to  the  approval  of  the  Secretary  of  Agriculture.  The 
construction  and  reconstruction  work  and  labor  in  each  State  shall  be  done  in 
accordance  with  its  laws  and  under  the  direct  supervision  of  the  State  high- 
way department,  subject  to  the  inspection  and  approval  of  the  Secretary  of 
Agriculture  and  in  accordance  with  the  rules  and  regulations  pursuant  to  this 
act. 

Sec.  13.  That  when  the  Secretary  of  Agriculture  shall  find  that  any  project 
approved  by  him  has  heen  constructed  or  reconstructed  in  compliance  with  said 
plans  and  specifications,  he  shall  cause  to  he  paid  to  the  proper  authorities 
of  said  State  the  amount  set  aside  for  said  project. 

That  the  Secretary  of  Agriculture  may.  in  his  discretion,  from  time  to  time, 
make  payments  on  such  construction  or  reconstruction  as  the  work  progresses, 
but  these  payments,  including  previous  payments,  if  any.  shall  not  he  more 
than  the  United  States  pro  rata  part  of  the  value  of  the  labor  and  materials 
which  have  been  actually  put  into  such  construction  or  reconstruction  in  con- 
formity to  said  plans  and  specifications.  The  Secretnry  of  Agriculture  and 
the  State  highway  department  of  ench  State  may  jointly  determine  at  what 
time  and  in  what  amounts  payments  as  work  progresses  shall  be  made  under 
this  act. 

Such  payments  shall  be  made  by  the  Secretary  of  the  Treasury,  on  war- 
rants drawn  by  the  Secretary  of  Agriculture,  to  such  official  or  officials  or  de- 
pository as  may  be  designated  by  the  State  highway  department  and  author- 
ized under  the  laws  of  the  State  to  receive  public  funds  of  the  State. 

Sec.  14.  That  should  any  State  fail  to  maintain  any  highway  within  its 
boundaries  after  construction  or  reconstruction  under  the  provisions  of  this 
act.  the  Secretnry  of  Agriculture  shall  then  serve  notice  upon  the  Stnte  high- 
way department  of  that  fact,  and  if  within  ninety  days  after  receipt  of  such 
notice  said  highway  has  not  been  placed  in  proper  condition  of  maintenance, 
the  Secretary  of  Agriculture  shall  proceed  immediately  to  have  such  highway 
placed  in  a  proper  condition  of  maintenance  and  charge  the  cost  thereof  against 
the  Federal  funds  allotted  to  such  State,  and  shall  refuse  to  approve  any  other 
project  in  such  State,  except  as  hereinafter  provided. 

Upon  the  reimbursement  by  rhe  State  of  the  amount  expended  by  the  Fed- 
eral Government  for  such  maintenance,  said  amount  shall  be  pain"  into  the 
Federal  highway  fund  for  reapportionment  among  all  the  States  tor  the  con- 
struction of  roads  under  this  net.  and  the  Secretary  of  Agriculture  shall  then 
approve  further  projects  submitted  by  the  State  as  in  this  net  provided. 

Whenever  it  shall  become  necessary  for  the  Secretary  of  Agriculture  under 
the  provisions  of  this  act  to  place  any  highwav  in  a  proper  condiHon  of  mainte- 
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nance  the  Secretary  of  Agriculture  shall  contract  with  some  responsible  party 
or  parties  for  doing  such  work :  Provided,  however,  That  in  case  he  is  not 
able  to  secure  a  satisfactory  contract  he  may  purchase,  lease,  hire,  or  other- 
wise obtain  all  necessary  supplies,  equipment,  and  labor,  and  may  operate  and 
maintain  such  motor  and  other  equipment  and  facilities  as  in  bis  judgment 
are  necessary  for  the  proper  and  efficient  performance  of  bis  fund  ions. 

Sec.  15.  That  within  two  years  after  this  act  takes  effect  the  Secretary  of 
Agriculture  shall  prepare,  publish,  and  distribute  a  map  showing  the  highways 
and  forest  roads  that  have  been  selected  and  approved  as  a  part  of  the  primary 
or  interstate,  and  the  secondary  or  intercounty  systems,  and  at  least  annually 
thereafter  shall  publish  supplementary  maps  showing  his  program  and  the 
progress  made  in  selection,  construction,  and  reconstruction. 

Sec  10.  That  for  the  purpose  of  this  act  the  consent  of  the  United  States 
is  hereby  given  to  any  railroad  or  canal  company  to  convey  to  the  highway 
department  of  any  State  any  part  of  its  right  of  way  or  other  property  in  that 
State  acquired  by  grant  from  the  United  Stales. 

Sec  17.  That  if  the  Secretary  of  Agriculture  determines  that  any  part  of 
the  public  lands  or  reservations  of  the  United  States  is  reasonably  necessary 
for  the  right  of  way  of  any  highway  or  forest  road  or  as  a  source  of  materials 
for  the  construction  or  maintenance  of  any  such  highway  or  forest  road  ad- 
jacent to  such  lands  or  reservations,  the  Secretary  of  Agriculture  shall  file 
with  the  Secretary  of  the  department  supervising  the  administration  of  such 
land  or  reservation  a  map  showing  the  portion  of  such  lands  or  reservations 
which  it  is  desired  to  appropriate. 

If  within  a  period  of  four  months  after  such  filing  the  said  Secretary  shall 
not  have  certified  to  the  Secretary  of  Agriculture  that  the  proposed  appropria- 
tion of  such  land  or  material  is  contrary  to  the  public  interest  or  inconsistent 
with  the  purposes  for  which  such  land  or  materials  have  been  reserved,  or 
shall  have  agreed  to  the  appropriation  and  transfer  under  conditions  which  he 
deems  necessary  for  the  adequate  protection  and  utilization  of  the  reserve, 
then  such  land  and  materials  may  be  appropriated  and  transferred  to  the  State 
highway  department  for  such  purposes  and  subject  to  the  conditions  so  specified. 

If  at  any  time  the  need  for  any  such  lands  or  materials  for  such  purposes 
shall  no  longer  exist,  notice  of  the  fact  shall  be  given  by  the  State  highway 
department  to  the  Secretary  of  Agriculture,  and  such  lands  or  materials  shall 
immediately  revert  to  the  control  of  the  Secretary  of  the  department  from 
which  they  had  been  appropriated. 

Sec  18.  That  the  Secretary  of  Agriculture  shall  prescribe  and  promulgate 
all  needful  rules  and  regulations  for  the  carrying  out  of  the  provisions  of  this 
act,  including  such  recommendations  to  the  Congress  and  the  State  highway 
departments  as  he  may  deem  necessary  for  preserving  and  protecting  the  high- 
ways and  insuring  the  safety  of  traffic  thereon. 

Sec  19.  That  on  or  before  the  first  Monday  in  December  of  each  year  the 
Secretary  of  Agriculture  shall  make  a  report  to  Congress,  which  shall  include 
a  detailed  statement  of  the  work  done,  the  status  of  each  project  undertaken, 
the  allocation  of  appropriations,  an  itemized  statement  of  the  expenditures  and 
receipts  during  the  preceding  fiscal  year  under  this  act,  an  itemized  statement 
of  the  traveling  and  other  expenses,  including  a  list  of  employees,  their  duties, 
salaries,  and  traveling  expenses,  if  any,  and  his  recommendations,  if  any,  for 
new  legislation  amending  or  supplementing  this  act.  The  Secretary  of  Agri- 
culture shall  also  make  such  special  reports  as  Congress  may  request. 

Sec  20.  That  for  the  purpose  of  carrying  out  the  provisions  of  this  act 
there  is  hereby  appropriated,  out  of  the  moneys  in  the  Treasury  not  otherwise 
appropriated,  $75,000,000  for  the  fiscal  year  ending  June  30,  1922,  $25,000,000 
of  which  shall  become  immediately  available,  and  $50,000,000  of  which  shall 
become  available  January  1,  1922. 

Sec  21.  That  so  much,  not  to  exceed  2y2  per  centum,  of  all  moneys  hereby  or 
hereafter  appropriated  for  expenditure  under  the  provisions  of  this  act,  as  the 
Secretary  of  Agriculture  may  deem  necessary  for  administering  the  provisions 
of  this  act  and  for  carrying  on  necessary  highway  research  and  investigational 
studies  independently  or  in  cooperation  with  the  State  h'ghway  departments 
and  other  research  agencies,  and  for  publish ;ng  the  results  thereof  shall  be 
deducted  for  such  purposes,  available  until  expended. 

Within  sixty  days  after  the  close  of  each  fiscal  year  the  Secretary  of  Agri- 
culture shall  determine  what  part,  if  any,  of  the  sums  theretofore  deducted  for 
such  purposes  will  not  be  needed  and  apportion  such  part,  if  any,  for  the  fiscal 
year  then  current  in   the  same  manner  and   on  the  same  basis  as  are  other 
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amounts  authorized  by  this  act  apportioned  among  all   the   States,   and  shall 
certify  such  apportionment  to  the  Secretary  of  the  Treasury  and  to  the  State       4| 
highway  departments. 

The  Secretary  of  Agriculture,  after  making  the  deduction  authorized  by  this 
section,  shall  apportion  the  remainder  of  the  appropriation  made  for  expendi- 
tnre  under  the  provision  of  the  act  for  the  fiscal  year  among  the  several  states 
in  the  following  manner:  One-third  in  the  ratio  which  the  area  of  each  State 
bears  to  the  total  area  of  all  the  States;  one-third  in  the  ratio  which  the  popu- 
lation of  each  State  bears  to  the  total  population  of  all  the  States  as  shown  by 
the  latest  available  Federal  census;  one-third  in  the  ratio  which  the  mileage  of 
rural  delivery  routes  and  star  routes  in  each  State  bears  to  the  total  mileage 
of  rural  delivery  and  star  routes  in  all  the  States  at  the  close  of  the  next  pre- 
ceding fiscal  year,  as  shown  by  certificate  of  the  Postmaster  General,  which  he 
is  directed  to  make  and  furnish  annually  to  the  Secretary  of  Agriculture: 
Provided,  That  no  State  shall  receive  less  than  one-half  of  1  per  centum  of 
each  year's  allotment.  All  moneys  herein  or  hereafter  appropriated  for  ex- 
penditure under  the  provisions  of  this  act  shall  be  available  until  the  close  of 
the  second  succeeding  fiscal  year  for  which  apportionment  was  made:  Provided 
further,  That  any  sums  apportioned  to  any  State  under  the  provisions  of 
the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the 
States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  approved 
July  11,  1916,  and  all  acts  amendatory  thereof  and  supplemental  thereto,  shall 
be  available  for  expenditure  in  that  State  for  the  purpose  set  forth  in  such  acts 
until  two  years  after  the  close  of  the  respective  fiscal  years  for  which  any  suclt 
sums  become  available,  and  any  amount  so  apportioned  remaining  unex- 
pended at  the  end  of  the  period  during  which  it  is  available  for  expenditure 
under  the  terms  of  such  acts  shall  be  reapportioned  according  to  the  provisions 
of  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the 
States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  ap- 
proved July  11,  1916 :  And  provided  further,  That  any  amount  apportioned 
under  the  provisions  of  this  act  unexpended  at  the  end  of  the  period  during 
which  it  is  available  for  expenditure  under  the  terms  of  this  section  shall  be 
reapportioned  within  sixty  days  thereafter  to  all  the  States  in  the  same  man- 
ner and  on  the  same  basis,  and  certified  to  the  Secretary  of  the  Treasury  and 
the  State  highway  departments  in  the  same  way  as  if  it  were  being  appor- 
tioned under  this  act  for  the  first  time. 

Sec.  22.  That  within  sixty  days  after  the  approval  of  this  act  the  Secretary 
of  Agriculture  shall  certify  to  the  Secretary  of  the  Treasury  and  to  each  of  the 
State  highway  departments  the  sum  he  has  estimated  to  be  deducted  for  ad- 
ministering the  provisions  of  this  act  and  the  sums  which  he  has  apportioned 
to  each  State  for  the  fiscal  year  ending  June  30,  1922,  and  on  or  before  Jan- 
uary 20  next  preceding  the  commencement  of  each  succeeding  fiscal  year,  and 
shall  make  like  certificates  for  each  fiscal  year. 

Sec.  23.  That  out  of  the  moneys  in  the  Treasury  not  otherwise  appropriated, 
there  is  hereby  appropriated  for  the  survey,  construction,  reconstruction,  ami 
maintenance  of  forest  roads  and  trails,  the  sum  of  $5,000,000  for  the  fiscal  year 
ending  June  30,  1922,  available  immediately  and  until  expended,  and  $10,000,000 
for  the  fiscal  year  ending  June  30,  1923,  available  until  expended. 

(a)  Fifty  per  centum,  but  not  to  exceed  $3,000,000  for  any  one  fiscal  year,  of 
the  appropriation  made  or  that  may  hereafter  be  made  for  expenditures  under 
the  provisions  of  this  section  shall  be  expended  under  the  direct  supervision 
of  the  Secretary  of  Agriculture  in  the  survey,  construction,  reconstruction, 
and  maintenance  of  roads  and  trails  of  primary  importance  for  the  protection, 
administration,  and  util  zation  of  the  national  forests,  or  when  necessary,  for 
the  use  and  development  of  the  resources  upon  which  communities  within  or 
adjacent  to  the  national  forests  are  dependent,  and  shall  be  apportioned  among 
the  several  States,  Alaska,  and  Porto  Rico  by  the  Secretary  of  Agriculture, 
according  to  the  relative  needs  of  the  various  national  forests,  taking  into 
consideration  the  existing  transportation  facilities,  value  3f  timber,  or  other 
resources  served,  relative  fire  danger,  and  comparative  difficulties  of  road  and 
trail  construction. 

The  balance  of  such  appropriations  shall  bo  expended  by  the  Secretary  of  m 

Agriculture   in    the   survey,    construction,    reconstruction,    and   maintenance    of         f 
tores!    roads,   of   primary    importance   to   the   State,    counties,   or   communities 
within,  adjoining,  or  adjacent  to  the  national   forests,  and   shall  be  prorated 
und  apportioned  by  the  Secretary  of  Agriculture  for  expenditures  in  the  several 
States,  Alaska,  and  Porto  Rico,  according  to  the  area  and  value  of  the  land 
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owned  by  the  Government  within  the  national  forests  therein  as  determined 
by  the  Secretary  of  Agriculture  from  such  Information,  investigation,  source-, 
and  departments  as  the  Secretary  of  Agr  culture  may  deem  mosi  accurate. 

(b)  Cooperation  of  Territories,  States,  and  civil  subdivisions  thereof  may  be 
accepted  but  shall  not  be  required  by  tin'  Secretary  of  Agriculture. 

(e)  The  Secretary  of  Agriculture  may  enter  into  contracts  with  any  Terri- 
tory, State,  or  civil  subdivision  thereof  for  the  construction,  reconstruction,  or 
maintenance  of  any  forest  road  or  trail  or  part  thereof. 

(d)  Construction  work  on  forest  roads  or  trails  estimated  to  cost  $5,000  or 
more  per  mile,  exclusive  of  bridges,  shall  be  advertised  and  lei    to  contract 

If  such  estimated  cost  is  less  than  $5,000  per  mile,  or  if,  after  proper  adver- 
tising, no  acceptable  bid  is  received,  or  the  bids  are  deemed  excessive,  the 
work  may  be  done  by  the  Secretary  of  Agriculture  on  bis  own  account  ;  and  for 
such  purpose  the  Secretary  of  Agriculture  may  purchase,  lease,  hire,  rent,  or 
otherwise  obtain  all  necessary  supplies,  materials,  tools,  equipment,  and  facili- 
ties required  to  perform  the  work. 

The  appropiration  made  in  this  section  or  that  may  hereafter  be  made  for 
expenditure  under  the  provision  of  this  section  may  be  expended  for  the  pur- 
pose herein  authorized  and  for  the  payment  of  wages,  salaries,  and  other 
expenses  for  help  employed  in  connection  with  such  work. 

Sec.  24.  That  in  any  State  where  the  existing  constitution  or  laws  will  not 
permit  the  State  to  provide  revenues  for  the  construction,  reconstruction,  or 
maintenance  of  highways,  the  Secretary  of  Agriculture  shall  continue  to  ap- 
prove projects  for  said  State  until  three  years  after  the  passage  of  this  act, 
if  he  shall  find  that  said  State  has  complied  with  the  provisions  of  this  act  in 
so  far  as  its  existing  constitution  and  laws  will  permit. 

Sec  25.  That  if  any  provision  of  this  act,  or  the  application  thereof  to  any 
person  or  circumstances,  shall  be  held  invalid,  the  validity  of  the  remainder 
of  the  act  and  of  the  application  of  such  provision  to  other  persons  or  circum- 
stances shall  not  be  affected  thereby. 

Sec.  26.  That  all  acts  or  parts  of  acts  in  any  way  inconsistent  with  the 
provisions  of  this  act  are  hereby  repealed,  and  this  act  shall  take  effect  on  its 
passage. 

Approved,  November  9,  1921. 


POST  OFFICE  APPROPRIATION  ACT  OF  JUNE  19,  1922 

[42  Stat.  G60] 

An  Act  Making  appropriations  for  the  Post  Office  Department  for  tho  fiscal  year  ending 
June  30,  1923,  and  for  other  purposes 


Sec.  4.  That  for  the  purpose  of  carrying  out  the  provisions  of  the  act  entitled 
"An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the  con- 
struction of  rural  post  roads,  and  for  other  purposes,"  approved  June  11,  1916, 
and  all  acts  amendatory  thereof  and  supplementary  thereto,  there  is  hereby 
authorized  to  be  appropriated,  out  of  any  money  in  the  Treasury  not  otherwise 
appropriated,  the  following  additional  sums,  all  such  sums  to  be  expended  in 
accordance  with  the  provisions  of  such  act : 

The  sum  of  $50,000,000  for  the  fiscal  year  ending  June  30.  1923. 

The  sum  of  $65,000,000  for  the  fiscal  year  ending  June  30,  1924. 

The  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1925. 

The  Secretary  of  Agriculture  is  hereby  authorized,  immediately  upon  the 
passage  of  this  act,  to  apportion  the  $50,000,000  herein  authorized  to  be  appro- 
priated for  the  fiscal  year  ending  June  30,  1923.  among  the  several  States  as 
provided  in  section  21  of  the  Federal  highway  act  approved  November  9.  1921 : 
Provided,  That  the  Secretary  of  Agriculture  shall  act  upon  projects  submitted 
to  him  under  his  apportionment  of  this  authorization  and  his  approval  of  any 
such  project  shall  be  deemed  a  contractual  obligation  of  the  Federal  Govern- 
ment for  the  payment  of  its  proportional  contribution  thereto. 

Par.  2.  For  the  purpose  of  carrying  out  the  provisions  of  section  23  of  the 
Federal  highway  act,  approved  November  9,  1921,  there  is  hereby  authorized 
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to  be  appropriated  for  forest  roads  and  trails,  out  of  any  money  in  the  Treas- 
ury not  otherwise  appropriated,  the  following  additional  sums,  to  be  available 
until  expended,  in  accordance  with  the  provisions  of  said  section  23: 

The  sum  of  $6,500,000  for  the  fiscal  year  ending  June  3d.  Pj24. 

The  sum  of  $0,500,000  for  the  fiscal  year  ending  .June  30.  1925. 

Par.  3.  For  the  purposes  of  this  section  and  of  the  acts  heretofore  making 
appropriations  to  aid  the  States  in  the  construction  of  rural  post  roads  the 
term  "bridges"  includes  railroad  grade  separations,  whether  by  means  of  over- 
head or  underpass  crossings. 

Par.  -1.  The  provision  of  section  5  of  the  act  entitled  "An  act  making  ap- 
propriations for  the  service  of  the  Post  Office  Department  for  the  fiscal  year 
ending  June  30,  1920,  and  for  other  purposes,"  approved  February  28,  1919. 
fixing  the  limitation  of  $20,000  per  mile  which  the  Secretary  of  Agriculture  may 
make,  is  hereby  amended  to  read  as  follows: 

"That  the  payments  which  the  Secretary  of  Agriculture  may  make  from  sums 
appropriated  under  this  act  or  any  act  amendatory  thereof  or  supplementary 
thereto  for  the  fiscal  year  ending  June  30.  1923,  shall  nor  exceed  $10,250  per 
mile  exclusive  of  the  cost  of  bridges  of  more  than  twenty  feet  of  clear  span  ;  and 
that  the  payments  which  the  Secretary  of  Agriculture  may  make  from  any  sums 
appropriated  under  the  provisions  of  this  act  or  any  ad  amendatory  thereof  or 
supplementary  thereto,  after  the  fiscal  year  ending  June  30,  1923.  shall  not 
exceed  $15,000  per  mile,  exclusive  of  the  cost  of  bridges  of  more  than  twenty 
feet  of  clear  span :  Provided,  That  the  limitation  of  payments  herein  provided 
shall  apply  to  the  public-land  States,  except  that  the  same  is  hereby  increased 
in  proportion  to  the  increased  percentage  of  Federal  aid  authorized  by  section 
11  of  the  act  entitled  'An  act  to  amend  the  act  entitled  "An  act  to  provide 
that  the  United  States  shall  aid  the  States  in  the  consruction  of  rural  post 
roads,  and  for  other  purposes,"  '  approved  November  9,  1921." 

Par.  5.  Section  24  of  the  act  entitled  "An  act  to  amend  the  act  entitled  'An 
act  to  provide  that  the  United  States  shall  aid  the  States  in  the  construction  of 
rural  post  roads,  and  for  other  purposes,'"  approved  November  9,  1921.  is 
amended  to  read  as  follows:  "  That  in  any  State  where  the  existing  constitution 
or  laws  will  not  permit  the  State  to  provide  revenues  for  the  construction,  re- 
construction, or  maintenance  of  highwaj's,  the  Secretary  of  Agriculture  shall 
continue  to  approve  projects  for  said  State  until  five  years  after  November  9, 
1921,  if  he  shall  find  that  said  State  has  complied  with  the  provisions  of  this  act 
in  so  far  as  its  existing  constitution  and  laws  will  permit." 

Par.  6.  If  any  officer,  agent,  or  employee  of  the  United  States,  or  any  officer, 
agent,  or  employee  of  any  State  or  Territory,  or  any  person,  association,  firm,  or 
corporation,  or  any  officer  or  agent  of  any  person,  association,  firm,  or  corpora- 
tion shall  knowingly  make  any  false  statement,  false  representation,  or  false 
report  as  to  the  character,  quality,  quantity,  or  cost  of  the  material  used  or  to 
be  used,  or  the  quantity  or  quality  of  the  work  performed  or  to  be  performed,  or 
the  costs  thereof  in  connection  with  the  submission  of  plans,  maps,  specifications, 
contracts,  or  costs  of  construction  of  any  project  submitted  for  approval  to  the 
Secretary  of  Agriculture  under  the  provisions  of  the  Federal  highway  act.  or 
shall  knowingly  make  any  false  statement,  false  representation,  or  false  report 
or  claim  for  work  or  materials  for  the  construction  of  any  project  approved  by 
the  Secretary  of  Agriculture  under  said  Federal  highway  act  ami  all  amend- 
ments thereto,  or  shall  knowingly  make  any  false  statement  or  false  repre- 
sentation in  any  report  required  to  be  made  under  said  Federal  highway  act 
or  acts  supplementary  thereto  with  the  intent  to  defraud  the  United  State- 
shall,  upon  conviction  thereof,  be  punished  by  imprisonment  not  to  exceed 
five  years  or  by  a  fine  not  to  exceed  $10,000,  or  by  both  fine  and  imprisonment 
within  said  limits. 

Par.  7.  If  any  provision  of  this  section,  or  the  application  thereof  to  any 
person  or  circumstances,  shall  be  held  invalid,  the  validity  of  the  remainder  of 
the  section  and  the  application  of  such  provision  to  other  persons  or  circum- 
stances shall  not  be  affected  thereby. 

Par.  S.  All  acts  or  parts  of  acts  in  any  way  inconsistent  with  the  provisions 
of  this  section  are  hereby  repealed. 

Approved.  June  19,  1922. 
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DEFICIENCY  APPROPRIATION  ACT  OF  JANUARY  22,  1923 

[42  Stat.  11571 

An  Act  Making  appropriations  to  supply  deficiencies  in  certain  appropriations  for  the 
fiscal  year  ending  June  30,  1923,  and  prior  fiscal  years,  to  provide  supplemental 
appropriations  for  the  fiscal  year  ending  June  30,  1923,  and  for  other  purposes 

******* 
COOPERATIVE  CONSTRUCTION    OF   BUBAL    POST    BOADS 

For  carrying  out  the  provisions  of  the  act  entitled  "An  act  to  provide  that 
the  United  States  shall  aid  the  States  in  the  construction  of  rural  post,  roads, 
and  for  other  purposes,"  approved  July  11,  1916,  and  all  acts  amendatory 
thereof  and  supplementary  thereto,  to  ho  expended  in  accordance  with  the 
provisions  of  such  act  as  amended,  $25,000,000,  to  remain  available  until  ex- 
pended, being  part  of  the  sum  of  $50,000,000  authorized  to  be  appropriated 
for  the  fiscal  year  ending  June  30,  1923,  by  paragraph  1  of  section  4  of  the 
act  making  appropriations  for  the  Post  Oilice  Department  for  the  fiscal  year 
1923,  approved  June  19,  1922:  Provided,  That  the  Secretary  of  Agriculture 
shall  act  upon  projects  submitted  to  him  under  his  apportionment  of  such 
authorization  of  $50,000,000,  and  his  approval  of  any  such  project  within 
three  years  shall  be  deemed  a  contractual  obligation  of  the  Federal  Govern- 
ment for  the  payment  of  its  proportional  contribution  thereto :  Provided 
further,  That  the  appropriations  heretofore  and  hereafter  made  for  the  purpose 
of  carrying  out  the  provisions  of  such  act  of  July  11,  1916,  and  the  acts 
amendatory  thereof  and  supplemental  thereto  shall  be  considered  available 
for  the  purpose  of  discharging  the  obligations  created  by  the  approval  of 
projects. 

******* 

Approved,  January  22,  1923. 


AGRICULTURAL  APPROPRIATION  ACT  OF  FEBRUARY  26,  1923 

[42  Stat.  1321] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending 
June  30,  1924,  and  for  other  purposes 

******* 

SPECIAL    ITEMS 

Forest  roads  and  trails:  For  carrying  out  the  provisions  of  section  23  of 
the  Federal  highway  act  approved  November  9.  1921,  $3,000,000,  to  be  avail- 
able until  expended,  being  part  of  the  sum  of  $6,500,000  authorized  to  be 
appropriated  for  the  fiscal  year  ending  June  30,  1924,  by  paragraph  2  of  sec- 
tion 4  of  the  act  making  appropriations  for  the  Post  Office  Department  for 
the  fiscal  year  1923,  approved  June  19,  1922:  Provided,  That  the  Secretary  of 
Agriculture  is  hereby  authorized,  immediately  upon  the  approval  of  this  act, 
also  to  apportion  and  prorate  among  the  several  States,  Alaska,  and  Porto 
Rico,  as  provided  in  section  23  of  said  Federal  highway  act,  the  sum  of 
$3,500,000,  constituting  the  remainder  of  the  said  authorization  of  $6,500,000: 
Provided  further,  That  the  Secretary  of  Agriculture  may  incur  obligations, 
approve  projects,  or  enter  into  contracts  under  his  apportionment  and  pro- 
rating of  this  authorization,  and  his  action  in  so  doing  shall  be  deemed  a 
contractual  obligation  of  the  Federal  Government  for  the  payment  of  the  cosL 
thereof:  Provided  further,  That  the  appropriations  heretofore,  herein,  and 
hereafter  made  for  the  purpose  of  carrying  out  the  provisions  of  section  8  of 
the  act  of  July  11,  1916,  and  of  section  23  of  the  Federal  highway  act  of 
November  9,  1921,  and  acts  amendatory  thereof  and  supplemental  thereto, 
shall  be  considered  available  for  the  purpose  of  discharging  the  obligations 
created  hereunder  in  any  State  or  Territory :  Provided  further,  That  the  total 
expenditures  on  account  of  any  State  or  Territory  shall  at  no  time  exceed  its 
authorized  apportionment. 
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Cooperative  construction  of  rural  [tost  roads:  For  carrying  out  the  provi- 
sions of  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the 
States  in  the  construction  of  rural  post  roads,  and  for  other  purposes," 
approved  July  11.  1916,  and  all  acta  amendatory  thereof  and  supplementary 
thereto,  to  be  expended  in  accordance  with  the  provisions  of  said  act  as 
amended,  S20.300.000.  to  be  available  until  expended,  being  part  of  the  sum  of 
$65, 000,000  authorized  to  be  appropriated  for  the  fiscal  year  ending  June  30, 
1924,  by  paragraph  1  of  section  4  of  the  act  making  appropriations  for  the  Post 
Office  Department  for  the  fiscal  year  102:',,  approved  .June  19,  1922:  Provided. 
That  the  Secretary  of  Agriculture  is  hereby  authorized,  immediately  upon  the 
passage  of  this  act,  to  apportion  among  the  several  Siale<.  as  provided  in  sec- 
tion 21  of  the  Federal  highway  act  approved  November  9.  1921.  The  sum  of 
$05,000,000  authorized  to  be  appropriated  for  the  fiscal  year  ending  June  :'>!>. 
1924.  by  said  paragraph  1  of  section  4  of  the  act  approved  .Inn;-  10,  1922:  Pro- 
vided  further,  That  the  Secretary  of  Agriculture  shall  act  upon  projects  sub- 
mitted to  him  under  his  apportionment  of  this  authorization,  and  his  approval 
of  any  such  project  within  three  years  shall  be  deemed  a  contractual  obliga- 
tion of  the  Federal  Government  for  the  payment  of  its  proportional  contribution 
thereto. 

Total,  Department  of  Agriculture,  $69,53G.or.:5. 

Approved.  February  20,  1923. 


ACT  EXTENDING  FEDERAL  AID  TO  HAWAII 

[43  Stat.  17] 

An  Act  To  extend  the  provisions  of  certain  laws  to  the  Territory  of  Hawaii 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  beginning  with  the  fiseal  year 
ending  June  30,  1925,  the  Territory  of  Hawaii  shall  be  entitled  to  share  in 
appropriations  now  or  which  may  hereafter  become  available  for  apportion- 
ment under  the  act  entitled  "An  act  to  provide  that  the  United  States  shall 
aid  the  States  in  the  construction  of  rural  post  roads,  and  for  other  purposes." 
approved  July  11,  1916,  known  as  the  Federal  highway  act.  and  any  act 
amendatory  thereof  or  supplementary  thereto,  upon  the  same  terms  and  con- 
ditions as  any  of  the  several  States,  and  such  Territory  shall  be  included  in 
the  calculations  to  determine  the  basis  of  apportionment  of  such  funds : 
Provided,  That  in  approving  road  projects  in  such  Territory  to  receive  Federal 
aid,  the  Secretary  of  Agriculture  shall  give  preference  to  such  projects  as  will 
expedite  the  completion  of  an  adequate  system  of  highways  for  the  national 
defense  or  which  will  connect  seaports  with  units  of  the  national  parks. 

Approved,  March  10.  1924. 


AGRICULTURAL  APPROPRIATION  ACT  OF  JUNE  5,  1924 

[43  Stat.  460] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending 
June  30.  1925,  and  for  other  purposes 

♦  *  *  *  *  *  * 

SPECIAL    ITEMS 

Forest  roads  and  trails:  For  carrying  out  the  provisions  of  section  23  of 
the  Federal  highway  act  approved  November  9.  1921,  $6,000,000  to  he  avail- 
able until  expended,  being  the  remainder  of  the  sum  of  $6,500,000  authorized 
to  be  appropriated  for  the  fiscal  year  ending  June  30,  1921.   and  part  of  the 
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gum  authorized  to  be  appropriated  for  the  fiscal  pear  ending  .June  80,  1925, 
by  paragraph  2  of  section  4  of  the  act  making  appropriations  for  the  Post 
Office  Department  for  the  fiscal  year  1923,  approved  June  19,  1922:  Provided, 
That  the  Secretary  of  Agriculture  is  hereby  authorized,  Immediately  npou  the 

approval  of  this  act,  also  to  apportion  and  prorate  anion-  the  several  Stales, 
Alaska,  and  Porto  Rico,  as  provided  In  section  23  of  said  Federal  highway 
act,  the  sum  of  $4,000,000,  constituting  the  remainder  of  the  sum  authorized 
to  be  appropriated  for  the  fiscal  year  ending  June  30,  1925:  Provided  further, 
That  the  Secretary  of  Agriculture  may  Incur  obligations,  approve  projects, 
or  enter  into  contracts  under  his  apportionment  and  prorating  of  this  authori- 
zation, and  his  action  in  so  doing  shall  be  deemed  a  contractual  obligation 
of  the  Federal  Government  for  the  payment  of  the  cost  thereof:  Provided 
further,  That  the  appropriations  heretofore,  herein,  and  hereafter  made  for 
the  purpose  of  carrying  out  the  provisions  of  section  8  of  the  act  of  July  11, 
1916,  and  of  section  23  of  the  Federal  highway  act  of  November  0,  L921,  and 
acts  amendatory  thereof  and  supplemental  thereto,  shall  be  considered  avail- 
able for  the  purpose  of  discharging  the  obligations  created  hereunder  in  any 
State  or  Territory:  Provided  further,  That  the  total  expenditures  on  account 
of  any  State  or  Territory  shall  at  no  time  exceed  its  authorized  apportionment. 

Cooperative  construction  of  the  Federal  aid  highway  system  :  For  carrying 
out  the  provisions  of  the  act  entitled  "An  act  to  provide  that  the  United  States 
shall  aid  the  States  in  the  construction  of  rural  post  roads,  and  for  other  pur- 
poses," approved  July  11,  191G,  and  all  acts  amendatory  thereof  and  supple- 
mentary thereto,  to  be  expended  in  accordance  with  the  provisions  of  said 
act  as  amended,  $13,000,000,  to  be  available  until  expended,  being  part  of  the 
sum  of  $75,000,000  authorized  to  be  appropriated  for  the  fiscal  year  ending 
June  30,  1925,  by  paragraph  1  of  section  4  of  the  act  making  appropriations 
for  the  Post  Office  Department  for  the  fiscal  year  1923,  approved  June  19, 
1922 :  Provided,  That  the  Secretary  of  Agriculture  is  hereby  authorized,  imme- 
diately upon  the  passage  of  this  act,  to  apportion  among  the  several  States, 
as  provided  in  section  21  of  the  Federal  highway  act,  approved  November  9, 
1921,  the  sum  of  $75,000,000  authorized  to  be  appropriated  for  the  fiscal  year 
ending  June  30,  1925,  by  said  paragraph  1  of  section  4  of  the  act  approved 
June  19,  1922:  Provided  further,  That  the  Secretary  of  Agriculture  shall  act 
upon  projects  submitted  to  him  under  his  apportionment  of  this  authorization, 
and  his  approval  of  any  such  project  within  three  years  shall  be  deemed  a 
contractual  obligation  of  the  Federal  Government  for  the  payment  of  its  pro- 
portional  contribution  thereto. 

Total,  Department  of  Agriculture,  $58,575,274. 

Approved,  June  5,  1924. 


ACT  AUTHORIZING  MAINTENANCE   OF   GALLUP-DURANGO 

HIGHWAY 

[43  Stat.  606] 

An  Act  Authorizing  annual  appropriations  for  the  maintenance  of  that  portion  of  Gallnp- 
Durango  Highway  across  the  Navajo  Indian  Reservation  and  providing  reimbursement 
therefor 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  there  is  hereby  authorized 
to  be  appropriated  annually,  out  of  any  money  in  the  Treasury  not  otherwise 
appropriated,  the  sum  of  $20,000  or  so  much  thereof  as  may  be  necessary  for 
each  fiscal  year,  to  be  expended  under  the  direction  of  the  Secretary  of  the 
Interior,  for  maintenance  of  that  portion  of  the  Federal  aid  highway  from 
Gallup,  New  Mexico,  to  Shiprock,  New  Mexico,  across  the  Navajo  Indian 
Reservation,  reimbursable  from  the  tribal  funds  of  the  Indians  of  said  reser- 
vation:  Provided,  That  Indian  labor  shall  be  employed  as  far  as  practicable: 
Provided  further,  That  if  no  funds  are  available,  no  expenditure  shall  be  made. 

Approved.  June  7,  1924. 
8408°— 30 3 
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AGRICULTURAL  APPROPRIATION  ACT  OF  FEBRUARY  10,  1925 

[43  Stat.  852.] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending 
June  30,  19iiG,  and  for  other  purposes 

•  »****♦ 

FOBEST  ROADS  AND  TRAILS 

For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway  act 
approved  November  9,  1921,  $4,000,000  to  remain  available  until  expended,  and 
of  which  amount  not  to  exceed  $3,000  may  be  expended  for  departmental  per- 
sonal services  in  the  District  of  Columbia,  being  the  remainder  of  the  sum  of 
$6,500,000  authorized  to  be  appropriated  for  the  fiscal  year  ending  June  30, 
1925,  by  paragraph  2  of  section  4  of  the  act  making  appropriations  for  the 
Post  Office  Department  for  the  fiscal  year  1923,  approved  June  19,  1922: 
Provided,  That  the  appropriations  heretofore,  herein,  and  hereafter  made  for 
the  purpose  of  carrying  out  the  provisions  of  section  8  of  the  act  of  July  11, 
1916,  and  of  section  23  of  the  Federal  highway  act  of  November  9,  1921,  and 
acts  amendatory  thereof  and  supplemental  thereto,  shall  be  considered  avail- 
able for  the  purpose  of  discharging  the  obligations  created  hereunder  in  any 
State  or  Territory:  Provided  further,  That  the  total  expenditures  on  account  of 
any  State  or  Territory  shall  at  no  time  exceed  its  authorized  apportionment. 

FEDERAL  AID   HIGHWAY   SYSTEM 

For  carrying  out  the  provisions  of  the  act  entitled  "An  Act  to  provide  that 
the  United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads, 
and  for  other  purposes,"  approved  July  11,  1916,  and  all  acts  amendatory 
thereof  and  supplementary  thereto,  to  be  expended  in  accordance  with  the  pro- 
visions of  said  act  as  amended.  $76,000,000  to  remain  available  until  expended, 
of  which  amount  not  to  exceed  $454,971  may  be  expended  for  departmental 
personal  services  in  the  District  of  Columbia,  being  $25,000,000,  the  remainder 
of  the  sum  of  $50,000,000  authorized  to  be  appropriated  for  the  fiscal  year  end- 
ing June  30,  1923 ;  $35,700,000,  the  remainder  of  the  sum  of  $65,000,000  author- 
ized to  be  appropriated  for  the  fiscal  year  ending  June  30,  1924 ;  and 
$15,300,000,  being  part  of  the  sum  of  $75,000,000  authorized  to  be  appropriated 
for  the  fiscal  year  ending  June  30,  1925,  by  paragraph  1  of  section  4  of  the  act 
making  appropriations  for  the  Post  Office  Department  for  the  fiscal  year  1923, 
approved  June  19,  1922. 

The  Secretary  of  Agriculture  is  authorized  to  enter  into  leases  for  the 
Bieber  Building,  1358  B  Street  southwest,  and  the  warehouse  now  under  con- 
struction at  the  southeast  corner  of  Linworth  Place  and  C  Street  southwest, 
for  a  period  not  to  exceed  ten  years,  provided  in  his  judgment  it  is  of  advan- 
tage to  the  Government  of  the  United  States  to  do  so.  Such  leases  shall  have 
the  approval  of  the  Public  Buildings  Commission. 

Total,  Department  of  Agriculture,  $124,774,441. 

Approved,  February  10,  1925. 


AMENDMENT  AND  AUTHORIZATION  OF  FEBRUARY  12,  1925 

[43  Stat.  889] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid 
the  States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  approved 
July  11,  1916,  as  amended  and  supplemented,  and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled,  That  for  the  purposes  of  carrying 
out  the  provisions  of  the  act  entitled  "An  act  to  provide  that  the  United  States 
Bhall  aid  the  States  in  the  construction  of  rural  post  roads,  and  for  other  pur 


. 
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poses,"  approved  July  11,  1916,  and  all  acts  amendatory  thereof  and  supple- 
mentary thereto,  there  is  hereby  authorized  to  be  appropriated,  out  of  any 
money  in  the  Treasury  not  otherwise  appropriated,  the  following  additional 
sums,  to  be  expended  according  to  the  provisions  of  such  act  as  amended : 

The  sum  of  $75,000,000  for  the  fiscal  year  ending  Juno  80,  11*20 ; 
The  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1927. 

Immediately  upon  the  passage  of  this  act  and  thereafter  not  later  than 
January  1,  of  each  year,  the  Secretary  of  Agriculture  is  authorized  to  appor- 
tion among  the  several  States,  as  provided  in  section  21  of  the  Federal  high- 
way act  approved  November  0,  1021,  the  $75,000,000  herein  authorized  i<>  be 
apportioned  for  the  iiscal  year  ending  June  30,  1!)2(J,  and  on  or  before  January 
1  next  preceding  the  commencement  of  each  succeeding  fiscal  year  be  shall 
make  like  apportionment  of  the  appropriation  herein  authorized,  or  winch 
may  hereafter  be  authorized,  for  each  Iiscal  year:  provided.  That  the  Secre- 
tary of  Agriculture  shall  act  upon  projects  submitted  to  him  under  bis  ;i|>- 
portionment  of  this  authorization,  and  his  approval  of  any  such  project  within 
three  years  shall  be  deemed  a  contractual  obligation  of  the  Federal  Govern- 
ment for  the  payment  of  its  proportional  contribution  thereto. 

Sec.  2.  For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway 
act  approved  November  9,  1921,  there  is  hereby  authorized  to  be  appropriated 
for  forest  roads  and  trails,  out  of  any  money  in  the  Treasury  not  otherwise 
appropriated,  the  following  additional  sums,  to  be  available  until  expended  in 
accordance  with  the  provisions  of  said  section  23 : 

The  sum  of  $7,500,000,  for  the  fiscal  year  ending  June  30,  1926 ; 

The  sum  of  $7,500,000  for  the  fiscal  year  ending  June  30,  1927. 

Sec.  3.  That  the  Secretary  of  Agriculture  may  exchange  deteriorated  explo- 
sives or  explosive  components,  obtained  by  transfer  from  the  Secretary  of 
War  for  distribution  among  the  States  and  for  use  in  the  improvement  of 
roads  under  his  direct  supervision,  for  explosives  or  explosive  products  in 
condition  for  immediate  use.  The  Secretary  of  Agriculture  is  further  author- 
ized, by  contract  or  otherwise,  to  reclaim  by  reworking,  reconditioning,  car- 
tridging,  or  otherwise  converting  into  usable  form  such  deteriorated  explo- 
sives or  explosive  components  as  can  not  be  so  exchanged,  and  to  pay  the 
cost  thereof  out  of  available  administrative  funds  authorized  by  the  Federal 
highway  act  approved  November  9,  1921,  and  acts  amendatory  thereof  or 
supplementary  thereto.  The  Secretary  of  Agriculture,  in  his  discretion,  may 
transfer  to  any  department  or  agency  of  the  Federal  Government  such  of  the 
materials  acquired  from  such  exchanges,  and  also  such  of  the  explosives  or 
explosive  components  as  may  be  rewrorked,  reconditioned,  cartridged,  or  other- 
wise converted  hereunder,  as  may  be  required  by  any  such  department  or 
agency  for  use  in  its  authorized  activities :  Provided,  That  the  charges  inci- 
dent to  the  storage,  handling,  protection,  exchange,  reworking,  reconditioning, 
cartridging,  or  conversion  of  such  explosives  or  explosive  components  as  may 
be  certified  by  the  Secretary  of  Agriculture  to  have  been  incurred  against 
said  administrative  funds  shall  be  reimbursed,  said  funds  pro  rata  by  the 
department  or  agency  of  the  Federal  Government,  the  State,  or  other  agency 
receiving  such  explosives  or  explosive  products. 

Sec.  4.  That  section  11  of  the  Federal  highway  act  approved  November  9, 
1921,  as  amended  and  approved  by  the  acts  of  June  19,  1922,  and  January  22, 
1923,  is  further  amended  by  inserting  after  each  place  where  the  words  "  un- 
appropriated public  lands "  occur  the  words  "  and  nontaxable  Indian  lands, 
individual  and  tribal." 

Sec.  5.  That  in  any  State  where  the  existing  constitution  or  laws  will  not 
permit  the  State  to  provide  revenues  for  the  construction,  reconstruction,  or 
maintenance  of  highways,  the  Secretary  of  Agriculture  shall  continue  to  ap- 
prove projects  for  said  State  until  three  years  after  the  passage  of  this  act, 
if  he  shall  find  that  said  State  has  complied  with  the  provisions  of  this  act 
in  so  far  as  its  existing  constitution  and  laws  will  permit. 

Sec.  6.  All  acts  or  parts  of  acts  in  any  way  inconsistent  with  the  provisions 
of  this  act  are  hereby  repealed  and  this  act  shall  take  effect  on  its  passage. 

Approved,  February  12,  1025. 
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DEFICIENCY  APPROPRIATION  ACT  OF  MARCH  4,  1925 

[43  Stat.  1326.] 

An  Act  Making  appropriations  to  supply  deficiencies  in  certain  appropriations  for  the 
fisc.il  year  ending  June  30,  19l'5.  and  prior  fiscal  years,  to  provide  supplemental  appro- 
priations for  the  fiscal  years  ending  June  3(J,   1025,  and  June  30,   1020,  and  for  other 

purposes 

******* 

Forest  roads  and  trails:  For  carrying  ont  the  provisions  of  section  23  of  the 
Federal  Highway  act  approved  November  9,  1921,  the  Secretary  of  Agriculture 
is  hereby  authorized,  immediately  upon  the  approval  of  this  act,  to  apportion 
and  prorate  among  the  several  States,  Alaska,  and  Porto  Rico,  as  provided  in 
section  23  of  said  Federal  highway  act,  the  sum  of  87,500.000  constituting  the 
amount  authorized  to  be  appropriated  for  forest  roads  and  trails  for  the  fiscal 
year  1926  by  section  2  of  the  act  approved  February  12,  1925:  Provided.  That 
the  Secretary  of  Agriculture  may  incur  obligations,  approve  projects,  or  enter 
into  contracts  under  his  apportionment  and  prorating  of  this  authorization,  and 
his  action  in  so  doing  shall  be  deemed  a  contractual  obligation  of  the  Federal 
Government  for  the  payment  of  the  cost  thereof. 

******* 

Approved,  March  4,  1925. 


DEFICIENCY  APPROPRIATION  ACT  OF  MARCH  3,  1926 

[44  Stat.  171] 

An  Act  Making  appropriations  to  supply  urgent  deficiencies  in  certain  appropriations  for 
the  fiscal  year  ending  June  30,  1020,  and  prior  fiscal  years,  to  provide  urgent  sup- 
plemental appropriations  for  the  fiscal  years  ending  June  30,  1026,  and  June  30.  1927, 
and  for  other  purposes. 

******* 

FOREST  ROADS  AND  TRAILS 

For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway  act, 
approved  November  9,  1921,  $3,775,000,  to  remain  available  until  expended, 
being  part  of  the  sum  of  $7,500,000,  authorized  to  be  appropriated  for  the  fiscal 
year  1926  by  section  2  of  the  act  approved  February  12,  1925,  and  authorized 
to  be  apportioned  and  prorated  among  the  States  and  obligated  by  contracts 
and  otherwise  by  the  act  of  March  4,  1925. 

FEDERAL  AID    HIGHWAY   SYSTEM 

For  the  construction  of  rural  post  roads  under  the  provisions  of  the  act  en- 
titled "  An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11, 
1916,  and  all  acts  amendatory  thereof  and  supplementary  thereto,  to  be  expended 
in  accordance  with  the  provisions  of  such  act  as  amended,  including  not  to  ex- 
ceed $16,500  for  departmental  personal  services  in  the  District  of  Colombia, 
$22,900,000,  to  remain  avaiable  until  expended,  being  part  of  the  sum  of 
$75,000,000  authorized  to  be  appropriated  for  the  fiscal  year  1925  by  the  act 
approved  June  19,  1922. 

*  *  *  *  *  *  * 

Approved,  March  3,  1926. 
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AGRICULTURAL  APPROPRIATION  ACT  OF  MAY  11,  1926 

[44  Stat.  530] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending 
June   30,    1927,   and    for  other   purposes 

******* 
FOREST    ROADS    AND    TRAILS 

For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway  act 
approved  November  9,  1921,  including  not  to  exceed  $48,000  for  departmental 
personal  services  in  the  District  of  Columbia,  $5,000,000,  which  sum  is  composed 
of  $3,725,000,  the  remainder  of  the  sum  of  $7,500,000  authorized  to  be  appro- 
priated for  the  fiscal  year  192G  and  $1,275,000,  part  of  the  amount  authorized  to 
be  appropriated  for  the  fiscal  year  1927  by  the  act  approved  February  12,  1925: 
Provided,  That  the  Secretary  of  Agriculture  shall,  upon  the  approval  of  this  act, 
apportion  and  prorate  among  the  several  States,  Alaska,  and  Porto  Rico,  as  pro- 
vided in  section  23  of  said  Federal  highway  act,  the  sum  of  $7,500,000  author 
ized  to  be  appropriated  for  the  fiscal  year  ending  June  30,  1927,  by  the  act 
approved  February  12,  1925:  Provided  further,  That  the  Secretary  of  Agricul- 
ture shall  incur  obligations,  approve  projects,  or  enter  into  contracts  under  his 
apportionment  and  prorating  of  this  authorization,  and  his  action  in  so  doing 
shall  be  deemed  a  contractual  obligation  on  the  part  of  the  Federal  Government 
for  the  payment  of  the  cost  thereof:  Provided  further,  That  the  appropriations 
heretofore,  herein,  and  hereafter  made  for  the  purpose  of  carrying  out  the  pro- 
visions of  section  8  of  the  act  of  July  11,  1916,  and  of  section  23  of  the  Federal 
highway  act  of  November  9,  1921,  and  acts  amendatory  thereof  and  supplemental 
thereto,  shall  be  considered  available  for  the  purpose  of  discharging  the  obliga- 
tions created  thereunder  in  any  State  or  Territory :  Provided  further,  That  the 
total  expenditures  on  account  of  any  State  or  Territory  shall  at  no  time  exceed 
Its  authorized  apportionment. 

FEDERAL  AID   HIGHWAY   SYSTEM 

For  carrying  out  the  provisions  of  the  act  entitled  "An  act  to  provide  that 
the  United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads, 
and  for  other  purposes,"  approved  July  11,  1916,  and  all  acts  amendatory  thereof 
and  supplementary  thereto,  to  be  expended  in  accordance  with  the  provisions 
of  said  act  as  amended,  including  not  to  exceed  $445,000  for  departmental  per- 
sonal services  in  the  District  of  Columbia,  $75,000,000,  to  remain  available 
until  expended,  which  sum  is  composed  of  $23,800,000,  the  remainder  of  the  sum 
of  $75,000,000  authorized  to  be  appropriated  for  the  fiscal  year  ending  June  30, 

1925,  by  the  act  approved  June  19,  1922,  and  $51,200,000,  part  of  the  sum  of 
$75,000,000  authorized  to  be  appropriated  for  the  fiscal  year  ending  June  30, 

1926,  by  paragraph  1  of  the  act  approved  February  12,  1925. 
Total,  Department  of  Agriculture,  $127,924,573. 
Approved,  May  11,  1926. 


AMENDMENT  AND  AUTHORIZATION  OF  JUNE  22,  1926 

[44  Stat.  760] 

An  Act  To  amend  the  Act  entitled  "An  Act  to  provide  that  the  United  States  shall  aid 
the  States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  approved 
July  11,  1916,  as  amended  and  supplemented,  and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States 
of  America  in  Congress  assembled,  That  for  the  purposes  of  carrying  out  the 
provisions  of  the  act  entitled  "An  act  to  provide  that  the  United  States  shall 
aid  the  States  in  the  construction  of  rural  post  roads,  and  for  other  purposes," 
approved  July  11,  1916,  and  all  acts  amendatory  thereof  and  supplementary 
thereto,  there  is  hereby  authorized  to  be  appropriated,  out  of  any  money  in  the 
Treasury  not  otherwise  appropriated,  the  following  additional  sums,  to  be 
expended  according  to  the  provisions  of  such  act  as  amended: 
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The  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1928. 

The  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1929. 

Sec.  2.  For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway 
act,  approved  November  9,  1921,  there  is  hereby  authorized  to  be  appropriated 
for  forest  roads  and  trails,  out  of  any  money  in  the  Treasury  not  otherwise 
appropriated,  the  following  additional  sums,  to  be  available  until  expended  in 
accordance  with  the  provisions  of  said  section  23: 

The  sum  of  *7. 500,000  for  the  fiscal  year  ending  June  30,  1928. 

The  sum  of  $7,500,000  for  the  fiscal  year  ending  June  30,  1929. 

Not  later  than  January  1  next  preceding  the  commencement  of  each  fiscal 
year  the  Secretary  of  Agriculture  is  authorized  to  apportion  among  the  several 
States  the  appropriations  heretofore,  herein,  or  hereafter  made  or  authorized 
to  be  made  as  provided  in  section  23  of  the  Federal  highway  act  approved 
November  9,  1921. 

Sec.  3.  That  in  any  State  where  the  existing  constitution  or  laws  will  not 
permit  the  State  to  provide  revenues  for  the  construction,  reconstruction,  or 
maintenance  of  highways  the  Secretary  of  Agriculture  shall  continue  to  approve 
projects  for  said  State  for  the  period  covered  by  this  act  if  he  shall  find  that 
said  State  has  complied  with  the  provisions  of  this  act  in  so  far  as  its  existing 
constitution  and  laws  will  permit. 

Seo.  4.  All  acts  or  parts  of  acts  in  any  way  inconsistent  with  the  provisions 
of  this  act  are  hereby  repealed,  and  this  act  shall  take  effect  on  its  passage. 

Approved,  June  22,  1926. 


AGRICULTURAL  APPROPRIATION  ACT  OF  JANUARY  18,  1927 

[44  Stat.  1006] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending 
June  30,   1928,  and  for  other  purposes 

•  ••**•« 

SPECIAL  ITEMS 

FOREST   ROADS   AND   TRAILS 

For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway  act 
approved  November  9,  1921,  including  not  to  exceed  $47,000  for  departmental 
personal  services  in  the  District  of  Columbia,  $6,500,000,  which  sum  is  com- 
posed of  $4,825,000,  part  of  the  sum  of  $7,500,000  authorized  to  be  appropriated 
for  the  fiscal  year  1927  by  the  act  approved  February  12,  1925,  and  $1,675,000, 
part  of  the  amount  authorized  to  be  appropriated  for  the  fiscal  year  1928  by 
the  act  approved  June  22,  1926:  Provided,  That  the  Secretary  of  Agriculture 
shall,  upon  the  approval  of  this  act,  apportion  and  prorate  among  the  several 
States,  Alaska,  and  Porto  Rico,  as  provided  in  section  23  of  said  Federal  high- 
way act,  the  sum  of  $7,500,000  authorized  to  be  appropriated  for  the  fiscal  year 
ending  June  30,  1928,  by  the  act  approved  June  22,  1926:  Provided  further, 
That  the  Secretary  of  Agriculture  may  incur  obligations,  approve  projects,  or 
enter  into  contracts  under  his  apportionment  and  prorating  of  this  authorization, 
and  his  action  in  so  doing  shall  be  deemed  a  contractual  obligation  on  the  part 
of  the  Federal  Government  for  the  payment  of  the  cost  thereof:  Provided 
further,  That  the  appropriations  heretofore,  herein,  and  hereafter  made  for  the 
purpose  of  carrying  out  the  provisions  of  section  8  of  the  act  of  July  11,  1910.  and 
of  section  23  of  the  Federal  highway  act  of  November  9,  1921,  and  acts  amenda- 
tory thereof  and  supplemental  thereto,  shall  be  considered  available  for  the 
purpose  of  discharging  the  obligations  created  thereunder  in  any  State  or 
Territory :  Provided  further,  That  the  total  expenditures  on  account  of  any 
State  or  Territory  shall  at  no  time  exceed  its  authorized  apportionment:  Pro- 
vided further,  That  this  appropriation  shall  be  available  for  the  construction 
of  buildings  necessary  for  the  storage  of  equipment  and  supplies  used  for  road 
and  trail  construction  and  maintenance,  bin  the  total  cost  of  any  such  building 
constructed  shall  not  exceed  $1,500. 
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FEDERAL    AID    HIGHWAY    SYSTEM 

For  canying  out  the  provisions  of  the  act  entitled  "An  act  to  provide  that 
tha  United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads, 
and  for  other  purposes,"  approved  July  11,  1910,  and  all  acts  amendatory 
thereof  and  supplementary  thereto,  to  be  expended  In  accordance  with  the  pro- 
visions of  said  act  as  amended,  Including  not  to  exceed  $420,000  for  depart' 
mental  personal  services  in  the  District  of  Columbia,  $71,000,000  to  remain 
available  until  expended,  which  sum  is  composed  of  $23,800,000,  the  remainder 
of  the  sum  of  $75,000,000  authorized  to  be  appropriated  Cor  the  fiscal  year 
ending  June  30,  192G,  and  $47,200,000,  part  of  the  sum  of  $75,000,000  authorized 
to  be  appropriated  for  the  fiscal  year  ending  June  30,  1927,  by  paragraph  1  of 
the  act  approved  February  12,  1925. 

Total,  Department  of  Agriculture,  $128,511,739. 

Approved,  January  18,  1927. 


DEFICIENCY  APPROPRIATION  ACT  OF  FEBRUARY   28,   1927 

[44  Stat.  1252] 

An  Act  Making  appropriations  to  supply  urgent  deficiencies  in  certain  appropriations  for 
the  fiscal  year  ending  June  30,  1927,  and  prior  fiscal  years,  and  to  provide  urgent 
supplemental  appropriations  for  the  fiscal  year  ending  June  30,  1927,  and  for  other 
purposes. 


FOREST  ROADS   AND   TRAILS 

For  an  additional  amount  for  carrying  out  the  provisions  of  section  23  of 
the  Federal  highway  act,  approved  November  9,  1921,  $1,400,000,  to  remain 
available  until  expended,  being  the  remainder  of  the  sum  of  $7,500,000  author- 
ized to  be  appropriated  for  the  fiscal  year  1927  by  section  2  of  the  act  approved 
February  12,  1925,  and  authorized  to  be  apportioned  and  prorated  among  the 
States  and  obligated  by  contracts  and  otherwise  by  the  act  of  May  11,  1926. 

******* 

Approved,  February  28,  1927. 


FEDERAL  AID  FOR  TOLL  BRIDGES 

[44  Stat.  1398] 

An  Act  To  permit  the  granting  of  Federal  aid  in  respect  of  certain  roads  and  bridges 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States 
of  America  in  Congress  assembled,  That  notwithstanding  any  provision  of  the 
act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11, 
1916,  or  of  the  Federal  highway  act,  the  Secretary  of  Agriculture  may  extend, 
on  the  same  basis  and  in  the  same  manner  as  in  the  construction  of  any  free 
bridge,  Federal  aid  under  such  acts,  in  the  construction  of  any  toll  bridge  and 
approaches  thereto,  by  any  State  or  States,  or  political  subdivision  or  subdi- 
visions thereof,  upon  the  condition  that  such  bridge  is  owned  and  operated  by 
such  State  or  States,  or  political  subdivision  or  subdivisions  thereof,  and  that 
all  tolls  received  from  the  operation  thereof,  less  the  actual  cost  of  operation 
and  maintenance,  are  applied  to  the  repayment  to  the  State  or  States,  or  politi- 
cal subdivision  or  subdivisions  thereof,  of  its  or  their  part  of  the  cost  of  con- 
struction of  such  bridge,  and  upon  the  further  condition  that  when  the  amount 
contributed  by  such  State  or  States,  or  political  subdivision  or  subdivisions 
thereof,  in  the  construction  of  such  bridge  shall  have  been  repaid  from  the  tolls, 
the  collection  of  tolls  for  the  use  of  such  bridge  shall  thereafter  cease,  and  the 
same  shall  be  maintained  and  operated  as  a  free  bridge. 

Approved.  March  3,  1927. 
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DEFICIENCY  APPROPRIATION  ACT  OF  DECEMBER  22,  1927 

[Public — No.  2 — 70th   Congress] 
[H.  R.  5800] 

An  Act  Making  appropriations  to  supply  deficiencies  in  certain  appropriations  for  the 
fiscal  year  ending  June  30,  1928,  and  prior  fiscal  years,  to  provide  supplemental  appro- 
priations- for  the  fiscal  year  ending  June  30,  1U2S,  and  for  other  purposes 

»*♦♦*♦* 

For  an  additional  amount  for  carrying  out  the  provisions  of  section  23  of 
the  Federal  highway  act,  approved  November  9,  1921,  $l.SS0.0OO,  to  remain 
available  until  expended,  being  part  of  $7,500,000  authorized  to  be  appropriated 
Cor  the  fiscal  year  192S  by  the  act  approved  June  22,  1920,  and  authorized  to  be 
apportioned  and  prorated  among  the  States  and  obligated  by  contracts  and 
otherwise  by  the  agricultural  appropriation  act  for  the  fiscal  year  1928. 
*  *  *  *  *  *  * 

Approved  December  22,  1927. 


AGRICULTURAL  APPROPRIATION  ACT  OF  MAY  16,  1928 

[Public — No.  392 — 70th  Congress] 
[H.  R.  11577] 

An  Act  Making  appropriations  for  the  Department  of  Agriulture  for  the  fiscal  year  ending 
June   30,   1929,  and  for  other  purposes 

******* 

FOREST  EOADS  AND  TRAILS 

For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway  act  ap- 
proved November  9,  1921,  including  not  to  exceed  $47,000  for  departmental  per- 
sonal services  in  the  District  of  Columbia,  $7,500,000,  which  sum  is  composed  of 
$3,945,000,  part  of  the  sum  of  $7,500,000  authorized  to  be  appropriated  for  the 
fiscal  year  1928  by  the  act  approved  June  22,  1926,  and  $3,555,000,  part  of  the 
amount  authorized  to  be  appropriated  for  the  fiscal  year  1929  by  the  Act 
approved  June  22,  1926:  Provided,  That  the  Secretary  of  Agriculture  shalL 
upon  the  approval  of  this  act,  apportion  and  prorate  among  the  several  States, 
Alaska,  and  Porto  Rico,  as  provided  in  section  23  of  said  Federal  highway  act, 
the  sum  of  $7,500,000  authorized  to  be  appropriated  for  the  fiscal  year  ending 
June  30,  1929,  by  the  act  approved  June  22,  1926:  Provided  further,  That  the 
Secretary  of  Agriculture  shall  incur  obligations,  approve  projects,  or  enter  into 
contracts  under  his  apportionment  and  prorating  of  this  authorization,  and  his 
action  in  so  doing  shall  be  deemed  a  contractual  obligation  on  the  part  of  the 
Federal  Government  for  the  payment  of  the  cost  thereof:  Provided  furlher, 
That  the  appropriations  heretofore,  herein,  and  hereafter  made  for  the  purpose 
of  carrying  out  the  provisions  of  section  8  of  the  act  of  July  11,  1916,  and  of 
section  23  of  the  Federal  highway  act  of  November  9,  1921,  and  acts  amendatory 
thereof  and  supplemental  thereto,  shall  be  considered  available  for  the  purpose 
of  discharging  the  obligations  created  thereunder  in  any  State  or  Territory: 
Provided  further,  That  the  total  expenditures  on  account  of  any  State  or  Terri- 
tory shall  at  no  time  exceed  its  authorized  apportionment:  Provided  further, 
That  this  appropriation  shall  be  available  for  the  rental,  purchase,  or  construc- 
tion of  buildings  necessary  for  the  storage  of  equipment  and  supplies  used  tor 
road  and  trail  construction  and  maintenance,  but  the  total  cost  of  any  such 
building  purchased  or  constructed  under  this  authorization  shall  not  exceed 
$1,500. 

FEDERAL    AID    HIGHWAY    SYSTEM 

For  carrying  out  the  provisions  of  the  act  entitled  "An  act  to  provide  that  the 
United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads,  and 
for  other  purposes,"  approved  July  11.  1916,  and  all  acts  amendatory  thereof 
and  supplementary  thereto,  to  be  expended  in  accordance  with  the  provisions  of 
said  act  as  amended,  including  not  to  exceed  $420,000  for  departmental  personal 
services  in  the  District  of  Columbia,  $71,000,000,  to  remain  available  until  ex- 
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pended,  which  sum  is  composed  of  $27,800,000,  tl  der  of  the  sum  <>f 

$75,000,000  authorized  to  be  appropr  '   year  em  30, 

1927,  by  paragraph  1  of  the  ad  approved  February  12,  1925,  and  $43,200,000, 
part  of  the  sum  of  $75,000,000  authorized  to  be  appropriated  for  the  fiscal  year 
ending  June  30,  1928,  by  paragraph  1  of  the  act  approved  .June  22,  1920. 
******* 
Approved,  May  16,  1928. 


AMENDMENT    OF    MAY    21.    1028 

[Public— No.  458 — 70th  Congress] 

[S.   1341] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  that  the  United  Btates  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11,  1916,  as  amended  and  sup- 
plemented, and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  section  11  of  the  Federal  highway  act, 
approved  November  9,  1921  (Forty-second  Statutes  at  Large,  page  212),  as 
amended  or  supplemented,  be  further  amended  by  adding  at  the  end  of  the 
second  paragraph  thereof  the  following: 

"And  provided  further,  That  in  the  case  of  any  State  containing  unappropriated 
public  lands  and  nontaxable  Indian  lands,  individual  and  tribal,  exceeding  5  per 
centum  of  the  total  area  of  all  lands  in  the  State  in  which  the  population,  as 
shown  by  the  latest  available  Federal  census,  does  not  exceed  ten  per  square 
mile  of  area,  the  Secretary  of  Agriculture,  upon  request  from  the  State  highway 
department  of  such  State,  may  increase  the  share  payable  by  the  United  States 
to  any  percentage  up  to  and  including  the  whole  cost  on  projects  on  the  primary 
system  of  Federal-aid  highways  and  on  projects  on  the  secondary  system  when 
the  latter  is  a  continuation  of- a  route  on  the  primary  system  or  directly  connects 
with  a  route  on  the  primary  system  of  an  adjoining  State,  but  such  State  shall 
allocate  and  expend  during  the  same  fiscal  year  upon  some  other  project  or  pro- 
jects on  the  Federal-aid  system,  under  the  direction  of  the  Secretary'  of  Agricul- 
ture, the  amount  it  would  have  been  required  to  expend  upon  such  project." 

Sec.  2.  In  every  case  in  which,  in  the  judgment  of  the  Secretary  of  Agriculture 
and  the  highway  department  of  the  State  in  question,  it  shall  be  practicable  to 
plant  and  maintain  shade  trees  along  the  highways  authorized  by  said  act  of 
November  9,  1921,  and  by  this  act,  the  planting  of  such  trees  shall  be  included  in 
the  specifications  provided  in  section  8  of  said  act  of  November  9,  1921. 

Sec.  3.  The  system  of  Federal-aid  highways  on  which  Federal  funds  may  be 
expended  in  any  State  may  exceed  7  per  centum  of  the  total  highway  mileage  of 
such  State  by  the  mileage  of  roads  on  said  system  within  national  forest,  Indian, 
or  other  Federal  reservations  therein. 

Sec.  4.  Federal  funds  may  be  expended  on  that  portion  of  a  highway  or  street 
within  a  municipality  having  a  population  of  two  thousand  five  hundred  or  more, 
along  which  from  a  point  on  the  corporate  limits  inwardly  the  houses  average 
more  than  two  hundred  feet  apart:  Provided,  That  no  Federal  funds  shall  be 
expended  for  the  construction  of  any  bridge  within  or  partly  within  any  munici- 
pality having  a  population  of  more  than  thirty  thousand,  as  shown  by  the  latest 
available  Federal  or  State  census;  but  this  limitation  shall  not  apply  in  the  case 
of  an  interstate  bridge,  including  approaches,  connecting  such  municipality  in 
one  State  with  a  point  in  an  adjoining  State  which  may  be  within  a  municipality 
having  a  population  of  not  more  than  ten  thousand. 

Sec.  5.  Ail  acts  or  parts  of  acts  in  any  way  inconsistent  with  the  provisions 
of  this  act  are  hereby  repealed,  and  this  act  shall  take  effect  on  its  passage. 

Approved,  May  21,  1928. 
8408°—  30 4 
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AUTHORIZATION  OF  MAY  26,  1928 

[Public — No.  519 — 70th  Congress] 

[S.  2327] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11,  1910,  as  amended  and  sup- 
plemented, and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  Unite!  States  of 
America  in  Congress  assembled,  That  for  the  purposes  of  carrying  out  the  provi- 
sions of  the  act  entitled  "An  act  to  provide  that  the  United  S  ■!  the 
States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  approved 
July  11,  1916,  and  all  acts  amendatory  thereof  and  supplementary  thei 
there  is  hereby  authorized  to  be  appropriated,  out  of  any  money  in  the  Treasury 
not  otherwise  appropriated,  the  following  additional  sums,  to  be  expended 
according  to  the  provisions  of  such  act  as  amended: 

The  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1930. 

The  sum  of  $75,000,000  for  the  fiscal  year  ending  June  30,  1931. 

Sec.  2.  For  carrying  out  the  provisions  of  section  23  of  the  Federal  highway 
act,  approved  November  9,  1921,  there  is  hereby  authorized  to  be  appropriated 
for  forest  roads  and  trails,  out  of  any  money  in  the  Treasury  not  otherwise  appro- 
priated, the  following  additional  sums,  to  be  available  until  expended  in  accord- 
ance with  the  provisions  of  said  section  23: 

The  sum  of  $7,500,000  for  the  fiscal  year  ending  June  30,  1930. 

The  sum  of  $7,500,000  for  the  fiscal  year  ending  June  30,  1931. 

Sec.  3.  All  acts  or  parts  of  acts  in  any  way  inconsistent  with  the  provisions 
of  this  act  are  hereby-  repealed,  and  this  act  shall  take  effect  on  its  passage. 

Approved,  May  26,  1928. 


APPROPRIATION  OF  FEBRUARY  7,  1930 
[Public  Resolution — Xo.  41 — 71st  Congress] 

[H.  J.  Res.  241] 

Joint  Resolution  Making  an  additional  appropriation  for  the  fiscal  year  1930  for  the  cooperative  construction 

of  rural  post  roads 

Resolved  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  there  is  hereby  appropriated,  out  of  any 
money  in  the  Treasury  not  otherwise  appropriated,  the  sum  of  $31,400,000, 
to  remain  available  until  expended,  for  canying  out  the  pro  the  Act 

entitled  "An  Act  to  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11,  1916 
(United  States  Code,  title  16,  Section  503),  and  all  Acts  amendatory  thereof  and 
supplementary  thereto,  including  the  same  objects  specified  under  this  head  in 
the  Agricultural  Appropriation  Act  for  the  fiscal  year  1930,  such  sum  being 
part  of  the  amount  authorized  to  be  appropriated  for  the  fiscal  vear  1930  bv  the 
Act  approved  May  26,  1928  (Forty-fifth  Statutes,  page  750). 

Approved,  February  7,  1930. 


APPROPRIATION  FOR  FOREST  ROADS   AND  TRAILS   OF  MARCH  26, 

1930 

[Public — No.   78 — 71st  Congress] 

[H.  R.  9979] 

An  Act  Making  appropriations  to  supply  urgent  deficiencies  in  certain  appropriations  for  the  fiscal  year 
ending  June  30,  1930,  and  prior  fiscal  years,  to  provide  urgent  supplemental  appropriations  for  the  fiscal 
years  ending  June  30, 1930,  and  June  30,  1931,  and  tor  other  purposes 

*  *  *  *  *  *  * 

Forest  roads  and  trails:  For  an  additional  amount  for  carrying  out  the  pro- 
visions of  section  23,  of  the  Federal  Highway  Act,  approved  November  9,  1921, 
including  the  same  objects  specified  under  this  head  in  the  Agricultural  Appro- 
priation Act  for  the  fiscal  year  1930,  $2,000,000. 

******* 

Approved,  March  26,  1930. 
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AUTHORIZATION  AND  AMENDMENT  OF  APRIL  4,  1930 

[Public — No.  90— 71st  Congress] 
[H.  R.  5616] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  thi  i  the  United  Bti  tea  shall  aid  the  Btates  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  Jul!  11,  1916.  UDDle- 

inented,  and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assemble},  That  Tor  the  purpose-  of  carrying  out  the  provi- 
sions of  the  Act  entitled  "An  Act  to  provide  thai  the  United  Slates  shall  aid  Ihc 
States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,"  appro  ! 
July  11,  1916,  and  all  Acts  amendatory  thereof  and  supplementary  thereto, 
there  is  hereby  authorized  to  be  appropriated,  out  of  any  money  in  the  Treasury 
not  otherwise  appropriated,  the  following  additional  sums,  to  be  expended  accord- 
ing to  the  provisions  of  such  Act  as  amended:  The  sum  of  $125,000,000  for  the 
fiscal  year  ending  June  30,  1932;  the  sum  of  $125,000,000  for  the  fiscal  year 
ending  June  30,  1933. 

Sec.  2.  There  is  hereby  authorized  to  be  appropriated,  out  of  any  mom 
the  Treasury  of  the  United  States  not  otherwise  appropriated,  in  addition  to 
the  authorization  approved  in  section  1  of  the  Act  of  May  26,  1928,  the  additional 
sum  of  $50,000,000  for  the  fiscal  year  ending  June  30,  *1931,  to  be  expended  in 
accordance  with  the  provisions  of  the  Federal  Highway  Acts  and  all  amend- 
ments thereof,  and  supplementary  thereto. 

Sec.  3.  Section  6  of  such  Act  of  July  11,  1916,  as  amended  and  supplemented, 
is  further  amended  so  that  the  limitation  of  payments  which  the  Secretary  of 
Agriculture  may  make  is  increased  to  $25,000  per  mile,  exclusive  of  the  cost  of 
bridges  of  more  than  twenty  feet  clear  span:  Provided,  That  the  Federal  par- 
ticipation shall  be  limited  to  $15,000  per  mile  until  the  original  certified  seven 
per  cent  system  of  such  State  shall  have  been  surfaced:  Provided  further,  That 
any  such  increase  above  $15,000  per  mile  shall  be  certified  by  the  Director  of  the 
Bureau  of  Public  Roads  and  the  Secretary  of  Agriculture  as  securing  actual 
extension  of  the  highway  system  or  economy  in  its  construction:  Provided  further, 
That  the  limitation  of  payments  herein  provided  shall  apply  to  4he  public-land 
States,  except  that  the  same  is  hereby  increased  in  proportion  to  the  increased 
percentage  of  Federal  aid  authorized  by  section  11  of  the  Act  entitled  "An  Act 
to  amend  the  Act  entitled  'An  Act  to  provide  that  the  United  States  shall  aid 
the  States  in  the  construction  of  rural  post  roads,  and  for  other  purposes,'  ap- 
proved July  11,  1916,  as  amended  and  supplemented,  and  for  other  purposes," 
approved  November  9,  1921,  as  amended.  The  provisions  of  this  section 
relating  to  the  limitation  of  payments  per  mile  which  the  Secretary  of  Agricul- 
ture may  make  shall  apply  to  all  funds  heretofore  appropriated  and  available  for 
payment  to  the  States  on  the  date  of  approval  of  this  amendatory  Act  and  to 
all  sums  hereafter  appropriated  for  carrying  out  the  provisions  of  such  Act  of 
July  11,  1916,  as  amended  and  supplemented. 

Sec.  4.  All  Acts  or  parts  of  Acts  in  any  way  inconsistent  with  the  provisions 
of  this  Act  are  hereby  repealed,  and  this  Act  shall  take  effect  on  its  passage. 

Approved,  April  4,  1930. 

AUTHORIZATION  FOR  FOREST  ROADS  AND  AMENDMENT  OF  MAY 

5,    1930 

[Public — No.  179 — 71st  Congress] 
[H.  R.  10379] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11,  1916,  as  amended  and  supple- 
mented, and  for  other  purposes 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  for  the  purpose  of  carrying  out  the  provisions 
of  section  23  of  the  Federal  Highway  Act,  approved  November  9,  1921,  there  is 
hereby  authorized  to  be  appropriated  for  forest  roads  and  trails,  out  of  any 
money  in  the  Treasury  not  otherwise  appropriated,  the  following  additional 
sums,  to  be  available  until  expended  in  accordance  with  the  provisions  of  said 
section  23:  The  sum  of  $12,500,000  for  the  fiscal  year  ending  June  30,  1932;  the 
sum  of  $12,500,000  for  the  fiscal  year  ending  June  30,  1933. 
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Sec.  2.  There  is  hereby  authorized  to  be  appropriated,  out  of  any  money  in 
the  Treasury  of  the  United  States  not  otherwise  appropriated,  in  addition  to  the 
authorization  approved  in  section  2  of  the  Act  of  May  26,  1928,  the  additional 
sum  of  $5,000,000  for  the  fiscal  year  ending  June  30.  1931,  to  be  expended  in 
accordance  with  the  provisions  of  section  23  of  the  Federal  Highway  Act  and 
Ad-  .  >ry  thereof  or  supplementary  thereto. 

Sec.  3.  In  the  expenditure  of  any  amount  in  excess  of  S7, 500, 000  from  appro- 
priationa  under  the  authorization  made  for  each  of  the  fiscal  years  ending  June  30, 
1031,  June  30,  1932.  and  June  30,  1933,  for  -  lion 

23  of  the  Federal  Highway  Act,  the  Secretary  of  Agricultu  ence 

to   those  projects,    which   he   shall   determine   i  orily 

financed  or  provided  for,  which  are  located  on  id  highway 

as  the  same  is  now  or  hereafter  may  be  designated :  ,  That  the 

so  preferred  on  the  Federal-aid  highway  system  shall  be  constructed  of  the  same 
standard  as  to  width  and  character  of  construction  as  the  Federal  Government 
requires  of  the  States  under  like  conditions:  And  provided  further,  That  the  Sec- 
retary of  Agriculture  shall  publish,  and  di  a  map  and  other 
information,  at  least  annually,  showing  the  progress  made  in  the  expenditure  of 
the  funds  authorized  under  this  section. 

Sec.  4.  All  Acts  or  parts  of  Acts  in  any  way  inconsistent  with  the  provisions 
of  this  Act  are  hereby  repealed,  and  this  Act  shall  take  effect  on  its  passage. 

Approved,  May  5,  1930. 


APPROPRIATIONS  FOR  FEDERAL  AID  AND  FOREST  ROADS  AND 
TRAILS  OF   MAY   27,  1930 

[Public — No.  272 — 71st  Congress] 
[H.  R.  7491] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending  June  30,  1931, 

and  for  other  purposes 

*  *  *  *  *  *  * 

FOREST    ROADS   AND    TRAILS 

For  carrying  out  the  provisions  of  section  23  of  the  Federal  Highway  Act 
approved  November  9,  1921  (U.  S.  C,  title  23,  sec.  23),  including  not  to  exceed 
$53,563  for  departmental  personal  services  in  the  District  of  Columbia,  $7, 500, COO, 
which  sum  is  composed  of  $1,445,000,  part  of  the  sum  of  $7,500,000  authorized 
to  be  appropriated  for  the  fiscal  year  1930  by  the  Act  approved  May  26,  1928 
(45  Stat.,  p.  750),  and  $6,055,000,  part  of  the  amount  authorized  to  be  appro- 
priated for  the  fiscal  year  1931  by  the  Act  approved  May  26,  1928:  Provided, 
That  the  Secretary  of  Agriculture  shall,  upon  the  approval  of  this  Act,  apportion 
and  prorate  among  the  several  States,  Alaska,  and  Porto  Rico,  as  provided  in 
section  23  of  said  Federal  Highway  Act,  the  sum  of  $7,500,000  authorized  to  be 
appropriated  for  the  fiscal  year  ending  June  30,  1931,  by  the  Act  approved  May 
26,  1928:  Provided  further,' That  the  Secretary  of  Agriculture  Shall  incur  obliga- 
tions, approve  projects,  or  enter  into  contracts  under  his  apportionment  and  pro- 
rating of  this  authorization,  and  his  action  in  so  doing  shall  be  deemed  a  con- 
tractual obligation  on  the  part  of  the  Federal  Government  for  the  payment  of 
the  cost  thereof:  Provided  further,  That  the  total  expenditures  on  account  of  any 
State  or  Territory  shall  at  no  time  exceed  its  authorized  apportionment:  Provided 
further,  That  this  appropriation  shall  be  available  for  the  rental,  purchase,  or 
construction  of  building  necessary  for  the  storage  of  equipment  and  supplies  used 
for  road  and  trail  construction  and  maintenance,  but  the  total  cos  such 

building  purchased  or  constructed  under  this  authorization  shall  not  exceed 
$1,500:  Provided  further,  That  there  shall  be  available  from  this  appropriation 
not  to  exceed  $15,000  for  the  acquisition  by  purchase,  condemnatio  -rant, 

dedication,  or  otherwise  of  land  and  not  to  exceed  ?120,000  for  the  acquisition  by 
purchase  or  construction  of  a  building  or  buildings  for  the  storage  and  repair  of 
Government  equipment  for  use  in  the  construction  and  maintenance  of  roads. 

FEDERAL-AID    HIGHWAY    SYSTEM 

For  carrying  out  the  provisions  of  the  Act  entitled  "An  Act  to  provide  that 
the  United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads, 
and  for  other  purposes,"  approved  July  11,  1916  (39  Stat.,  pp.  35.5-359),  and  all 
Acts  amendatory  thereof  and  supplementary  thereto,  to  be  expended  in  accord- 


FEDERAL  AID    IN   HIGHWAY   CONSTRUCTION  27 

ance  with  the  provisions  of  said  Act,  as  amended,  including  not  to  exceed  $454,900 
for  departmental  personal  services  in  the  District  of  Columbia,  $75,000,000,  to 
remain  available  until  expended,  which  sum  is  composed  of  $32,800,000,  the 
remainder  of  the  sum  of  $75,000,000  authorized  to  be  appropriated  for  the  fiscal 
year  ending  June  30,  1929,  by  paragraph  1  of  the  Act  approved  June  22.  L926. 
and  $42  200,000,  part  of  the  sum  of  $75,000,000  authorized  to  be  appropriated 
for  the  fiscal  year  ending  June  30,  1930,  by  paragraph  1  of  the  Ad  approved 
May  26,  1928  (45  Stat.,  p.  750),  and  for  the  erection  of  a  laboratory  building  in 
the  District  of  Columbia  or  elsewhere  for  permanent  quarters  for  the  testing  and 
research  work  of  the  Bureau  of  Public  Roads,  and  for  the  acquisition,  by  purchase, 
condemnation,  gift,  grant,  dedication,  or  otherwi.se,  of  such  lands  as  he  may 
deem  necessary  to  provide  a  suitable  site  for  such  laboratory   Dot  I  ! 

$300,000.  to  be  paid  from  the  administrative  funds  authorized'  by  the  Act  ap- 
proved November  9,  1921,  and  acts  amendatory  thereof  or  supplemental  thereto. 
appropriated  herein.  On  and  after  the  passage  of  this  Act  the  unexpended 
balance  of  the  appropriation  of  $75,000  made  by  the  Act  approved  March  4,  1917 
(U.  S.  Stat.  L.,  vol.  39,  p.  1161),  for  such  a  laboratory  on  the  Arlington  farm 
property  of  the  United  States  Department  of  Agriculture  shall  cease  to  be  avail- 
able and  shall  be  covered  into  the  Treasury. 

******* 
Approved,  May  27,  1930. 


AMENDMENT  RELATIVE  TO  CONSTRUCTION  OF  ROADS  THROUGH 
PUBLIC  LANDS   AND   FEDERAL   RESERVATIONS 

[Public — No.  426 — 71st  Congress] 

[S.  3258] 

An  Act  To  amend  the  act  entitled  "An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the 
construction  of  rural  post  roads,  and  for  other  purposes,"  approved  July  11, 1916,  as  amended  and  supple- 
mented, and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  the  Federal  Highway  Act,  approved  Novem- 
ber 9,  1921  (Forty-second  Statutes  at  Large,  page  212),  as  amended  or  supple- 
mented, be  further  amended  by  amending  the  second  paragraph  of  section  3  of 
said  Federal  Highway  Act  to  read  as  follows: 

"The  Secretary  of  Agriculture  is  authorized  to  cooperate  with  the  State  high- 
way departments  and  with  the  Department  of  the  Interior,  in  the  survey,  con- 
struction, reconstruction,  and  maintenance  of  main  roads  through  unappropriated 
or  unreserved  public  lands,  nontaxable  Indian  lands,  or  other  Federal  reserva- 
tions other  than  the  forest  reservations.  Such  sums  as  the  Congress  may  here- 
after authorize  to  be  appropriated  under  the  provisions  of  this  section  shall  be» 
apportioned  among  those  States  having  more  than  5  per  centum  of  their  area  in 
the  lands  hereinbefore  described  and  shall  be  prorated  and  apportioned  to  said 
States  in  the  proportion  that  said  lands  in  each  of  said  States  is  to  the  total  area 
of  said  lands  in  the  States  eligible  under  the  provisions  of  this  section,  and  ro 
contribution  from  the  States  shall  be  required  in  the  expenditure  thereof: 
Provided,  That  in  the  allocation  of  any  such  funds  authorized  to  be  appropriated 
under  this  section  or  any  subsequent  Act  preference  shall  be  given  to  thone 
projects  which  are  located  on  the  Federal-aid  highway  system  as  the  same  a:-e 
now  or  may  hereafter  be  designated. 

"The  Secretary  of  Agriculture  shall  prepare,  publish,  and  distribute  a  m.^p 
and  other  information,  at  least  annually,  showing  the  progress  made  in  tie 
expenditures  of  the  funds  authorized  under  this  section." 

Sec.  2.  All  Acts  or  parts  of  Acts  in  any  way  inconsistent  with  the  provisions 
of  this  Act  are  hereby  repealed,  and  this  Act  shall  take  effect  on  its  passage. 

Approved,  June  24, 1930. 
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APPROPRIATION  FOR  FOREST  ROADS  AND  TRAILS  OF  JULY  3,  1930 

[Public — No.  519 — 71st  Congress] 

[H.  R.  12902] 

An  Act  Making  appropriations  to  supply  deficiencies  in  certain  appropriations  for  the  fiscal  year  ending 
June  30,  1930,  and  prior  fiscal  years,  to  provide  supplemental  appropriations  for  the  fiscal  years  ending 
June  30,  1930,  and  June  30,  1931,  and  for  other  purposes. 

******* 
Forest  roads  and  trails:  For  an  additional  amount  for  carrying  out  the  pro- 
visions of  section  23  of  the  Federal  Highway  Act  approved  November  9,  1921, 
including  the  same  objects  specified  under  this  head  in  the  Agricultural  Appro- 
priation Act  for  the  fiscal  year  1931,  and  including  not  to  exceed  $24,500  for 
departmental  personal  services  in  the  District  of  Columbia,  S3, 500,000,  which 
sum  is  composed  of  $1,445,000,  part  of  the  sum  of  $7, 500,000  authorized  to  be 
appropriated  for  the  fiscal  year  1931  by  the  Act  approved  May  26,  1928,  and 
$2, 055, 000,  part  of  the  sum  of  $5,000,000  authorized  to  be  appropriated  for  the 
fiscal  year  1931,  by  the  Act  approved  May  5,  1930:  Provided,  That  the  Secretary 
of  Agriculture  shall,  upon  the  approval  of  this  Act,  apportion  and  prorate  among 
the  several  States,  Alaska,  and  Porto  Rico,  as  provided  in  section  23  of  the  said 
Federal  Highway  Act,  the  sum  of  $5,000,000  authorized  to  be  appropriated  for 
the  fiscal  year  ending  June  30,  1931,  by  the  Act  approved  May  5,  1930:  Provided 
further,  That  the  Secretary  of  Agriculture  shall  incur  obligations,  approve  projects, 
or  enter  into  contracts  under  his  apportionment  and  prorating  of  this  authoriza- 
tion, and  his  action  in  so  doing  shall  be  deemed  a  contractural  obligation  on  the 
part  of  the  Federal  Government  for  the  payment  of  the  cost  thereof:  Provided 
further,  That  the  total  expenditures  on  account  of  any  State  or  Territory  shall 
at  no  time  exceed  its  authorized  apportionment. 

******* 
Approved,  July  3,  1930. 


RULES  AND  REGULATIONS  OF  THE  SECRETARY  OF  AGRICULTURE 
FOR  CARRYING  OUT  THE  FEDERAL  HIGHWAY  ACT  (EXCEPT  THE 
PROVISIONS  THEREOF  RELATIVE  TO  FOREST  ROADS) 

(Approved  by  the  Secretary  of  Agriculture,  July  22,  1922) 

Regulation  1.  Definitions 

Section  1.  For  the  purposes  of  these  regulations,  the  following  terms  shall  be 
construed,  respectively,  to  mean: 

Act. — The  act  of  Congress  approved  July  11,  1916,  entitled  "An  act  to  provide 
that  the  United  States  shall  aid  the  States  in  the  construction  of  rural  post  roads, 
and  for  other  purposes"  (30  Stat.  355),  as  amended  by  the  act  of  Congress 
approved  February  28,  1919,  entitled  "An  act  making  appropriations  for  the 
service  of  the  Post  Office  Department  for  the  fiscal  year  ending  June  30,  1920, 
and  for  other  purposes"  (40  Stat.  1200,  1201),  and  as  amended  by  the  act  of 
Congress  approved  November  9,  1921,  entitled  "An  act  to  amend  the  act  entitled 
'An  act  to  provide  that  the  United  States  shall  aid  the  States  in  the  construction 
of  rural  post  roads,  and  for  other  purposes,'  approved  July  11,  1916,  as  amended 
and  supplemented,  and  for  other  purposes"  (Public  No.  87,  67th  Cong.). 

Secretary. — The  Secretary  of  Agriculture  of  the  United  States. 

Bureau  of  Public  Roads. — The  Bureau  of  Public  roads  of  the  United  States 
Department  of  Agriculture. 

Authorized  representatives  of  the  Secretary. — The  Chief  of  the  Bureau  of  Public 
Roads  and  such  other  officials  and  employees  thereof  as  he  may  designate  from 
time  to  time. 

Federal  aid  highway  system.  The  system  of  Federal  aid  highways,  established 
by  actual  agreement  and  joint  action  of  the  States  and  the  Secretary  of  Agricul- 
ture, and  upon  which  all  Federal  aid  funds  shall  be  spent. 

Primary  highways. — The  primary  or  interstate  portion  of  the  Federal  aid 
highway  system  composed  of  not  to  exceed  three-sevenths  thereof. 

Secondary  highways. — The  secondary  or  intcrcounty  portion  of  the  Federal 
aid  highway  system  consisting  of  at  least  four-sevenths  thereof. 

Ten  per  cent  jund. — Items  for  engineering,  inspection,  and  unforeseen  contin- 
gencies not  exceeding  10  per  cent  of  the  total  estimated  cost  of  the  construction. 
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Regulation  2.  Application  of  Regulations 

Section  1.  These  regulations  apply  to  all  provisions  of  the  act,  except  the 

E revisions  thereof  to  forest  roads  and  trails,  unless  hereafter  so  made  applicable 
y  order  of  the  Secretary. 
Sec.  2.  These  regulations  shall  apply  as  fully  where  the  extent  to  which  the 
State  may  engage  in  road  construction  and  maintenance  work,  or  raise  Slate 
revenues  therefor,  is  limited  by  its  existing  constitution  and  laws  as  in  any  other 
case. 

Regulation  3.  Information  for  the  Secretary 

Section  1.  Before  any  agreement  is  made  upon  any  road  or  roads  to  be  con- 
structed in  a  State,  or  as  to  the  character  and  method  of  construction,  there  shall 
be  furnished  to  the  Secretary  upon  his  request,  by  or  on  behalf  of  the  State, 
general  information  as  to  its  laws  affecting  roads  and  the  authority  of  the  State 
and  local  officials  in  reference  to  the  construction  and  maintenance  of  roads; 
asto  the  State  highway  department,  how  equipped  and  organized;  as  to  the 
existing  provisions  of  its  constitution  or  laws  relative  to  State  revenues  for  the 
construction,  reconstruction,  or  maintenance  of  roads;  as  to  funds  that  will  be 
available  to  meet  the  State's  share  of  the  cost  of  the  construction  work  to  be 
performed  and  the  general  source  of  such  funds;  and  as  to  provisions  made,  or 
to  be  made,  for  maintaining  roads  upon  which  Federal  aid  funds  will  be  expended. 
_  Sec.  2.  Information  requested  by  the  Secretary  or  his  authorized  representa- 
tives relating  to  the  maintenance  of  roads  constructed  under  the  provisions  of 
the  act  shall  be  furnished  from  time  to  time  by  the  State  highway  departments 
on  forms  supplied  by  the  Bureau  of  Public  Roads. 

Sec.  3.  Data  furnished  by  or  on  behalf  of  a  State  shall  be  supplemented  by 
such  reports  of  the  Bureau  of  Public  Roads  as  the  Secretary  may  from  time  to 
time  require. 

Regulation  4.  Federal  Aid  Highway  System  Map 

Section  1.  Each  State  highway  department  shall  file  with  the  Secretary  of 
Agriculture  a  State  map  showing  the  proposed  Federal  aid  highway  system 
and  indicating  the  primary  and  the  secondary  portions  thereof  in  such  form 
and  with  such  information  as  he  may  require. 

Sec.  2.  The  Secretary,  through  his  authorized  representatives,  will  make  an 
examination  of  the  proposed  system  and  will  from  time  to  time  notify  the  State 
highway  department  of  the  acceptability  of  the  parts  of  the  system  examined. 

Sec.  3.  When  agreement  has  been  reached  between  the  State  highway  depart- 
ment and  the  Secretary  as  to  the  whole  (or  if  the  State  so  desires,  of  a  material 
portion)  of  the  Federal  aid  highway  system,  the  State  shall  make  formal  request 
for  the  approval  of  the  Secretary  of  Agriculture.  This  request  will  be  accom- 
panied by  a  State  map  showing  the  full  proposed  Federal  aid  highway  S3Tstem 
with  the  primary  and  secondary  highways  upon  which  formal  approval  is 
requested,  in  such  form  and  with  such  information  as  may  be  prescribed  by  the 
Secretary  or  his  authorized  representatives. 

Sec.  4.  Pending  the  formal  approval  of  the  State  highway  system  in  whole 
or  in  part  by  the  Secretary  of  Agriculture,  only  such  projects  will  be  approved 
as  are  on  routes  indicated  on  the  proposed  Federal  aid  highway  system  as  sub- 
mitted under  section  1  and  tentatively  accepted  by  the  Secretary  under  section 
2  of  this  regulation:  Provided,  That  the  Secretary  of  Agriculture  may  approve 
project  statements  submitted  by  the  State  highway  departments  prior  to  the 
selection,  designation,  and  approval  of  the  system  of  Federal  aid  highways 
herein  provided  for  if  he  may  reasonably  anticipate  that  the  projects  will  become 
a  part  of  such  system. 

Regulation  5.  Project  Statements 

Section  1.  A  project  statement  ma}T  be  submitted  for  the  whole  or  any  part 
of  a  continuous  route  or  routes  embraced  in  the  Federal  aid  highway  system 
selected  or  designated  in  accordance  with  the  provisions  of  the  act,  preference 
being  given  to  such  projects  as  will  expedite  the  completion  of  a  system  of  high- 
ways interstate  in  character. 

Sec.  2.  Prior  to  the  selection,  designation,  and  approval  of  the  Federal  aid 
highway  system,  project  statements  may  be  submitted  for  any  route  or  part  of  a 
route  if  the  Secretary  may  reasonably  anticipate  that  such  route  will  become  a 
part  of  such  system.  After  the  Federal  aid  highway  system  shall  have  been 
selected,  designated,  and  approved  no  project  statement  shall  be  submitted  for 
any  route  or  part  of  a  route  not  embraced  in  the  system  so  selected,  designated, 
and  approved. 
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Sec.  3.  A  project  statement  shall  contain  such  information  as  the  Secretary 
may  require  to  be  submitted  on  a  form  supplied  by  the  Bureau  of  Public  Roads 
and  shall  be  accompanied  by  a  sketch  map  in  sufficient  detail  and  covering  such 
length  of  road  as  may  be  necessary  to  determine  the  fitness  of  the  location  as  a 
part  of  the  Federal  aid  highway  system  and  with  the  termini  of  the  proposed 
improvement  indicated  thereon. 

Regulation  6.  Surveys,  Plans,  Specifications,  and  Estimates 

Section  1.  The  surveys,  plans,  specifications,  and  estimates  shall  show  in 
convenient  form  and  detail  the  work  to  be  performed  and  the  probable  cost 
thereof,  all  in  conformity  with  the  standards,  governing  form,  and  arrangement 
prescribed  by  the  Secretary. 

Sec.  2.  Copies  of  the  specifications  shall  be  submitted  with  the  plans  and 
estimates,  except  that  where  standard  specifications  have  been  approved  by  the 
Chief  of  the  Bureau  of  Public  Roads  a  statement  to  the  effect  that  approved 
stiii idard  specifications  govern  may  be  submitted  in  lieu  of  the  printed  documents. 

Sec.  3.  Until  plans,  specifications,  and  estimates  for  a  project  or  part  thereof 
have  been  submitted  and  found  satisfactory  for  recommendation,  and  the  State 
has  been  so  notified  by  the  district  engineer  of  the  Bureau  of  Public  Roads,  no 
project  or  part  thereof  shall  be  let  to  contract. 

Sec.  4.  The  estimate  for  each  project  shall  show  the  estimated  quantity  and 
the  estimated  cost  of  each  item  of  construction  in  detail  and,  separatel} ,  the  10 
per  cent  fund,  and  shall  not  include  any  expense  for  advertising. 

Sec.  5.  Unless  State  standard  contract  and  bond  forms  have  been  approved, 
there  shall  be  submitted  with  each  set  of  plans  for  the  approval  of  the  Secretary 
copies  of  the  form  of  contract,  together  with  all  documents  referred  to  therein 
or  made  a  part  thereof,  and  of  the  contractor's  bond  which  it  is  proposed  to  use 
on  the  project.  No  alteration  of  either  of  these  forms,  when  once  approved, 
shall  be  made  until  it  is  approved  by  the  Secretary. 

Sec.  6.  Where  any  part  of  the  cost  of  a  project  is  to  be  furnished  by  a  county 
or  other  local  subdivision  or  subdivisions  of  a  State,  the  plans,  specifications, 
and  estimates  shall  be  accompanied  by  certified  copy  of  each  resolution  or 
order,  if  any,  of  the  appropriate  local  officials,  or  such  other  showing  as  the 
Secretary  may  require  respecting  the  funds  which  are  made  available,  or  respect- 
ing the  supervision  of  the  construction  of  the  road  and  of  the  control  of  the  money 
provided  for  paying  such  cost. 

Sec.  7.  Right  of  way  ample  for  any  project  shall  be  provided  and  no  incidental 
damages  to  adjoining  property  due  to  construction  work  paid  for  by  or  on 
behalf  of  the  State,  shall  be  included  In  the  estimate  or  be  paid  in  any  part, 
directly  or  indirectly,  by  the  Federal  Government. 

Sec.  8.  Grade  crossings  occurring  on  the  Federal  aid  highway  system  shall 
be  classified  for  priority  of  improvement  by  agreement  between  the  State  highway 
departments  and  the  Bureau  of  Public  Roads. 

Sec.  9.  No  part  of  the  expense  of  making  surveys,  plans,  specifications  or 
estimates,  by  or  on  behalf  of  the  State  prior  to  the  beginning  of  construction 
work,  shall  be  included  In  the  estimate  or  paid  by  the  Federal  Government. 

Sec.  10.  Subsequent  to  the  execution  of  the  agreement  no  change  which 
will  increase  the  cost  of  a  project  to  the  Federal  Government  shall  be  made, 
except  upon  approval  b}r  the  Secretary  of  Agriculture,  and  no  changes  shall 
be  made  in  the  termini  or  type,  except  upon  approval  of  the  Chief  of  the 
Bureau  of  Public  Roads,  but  minor  alterations  which  do  not  affect  the  general 
nature  of  the  improvement  or  increase  the  total  cost  to  the  Federal  Govern- 
ment may  be  authorized  by  the  Chief  of  the  Bureau  of  Public  Roads  or  his 
authorized  representative. 

Regulation  7.  Project  Agreements 

Section  1.  A  project  agreement  between  the  State  highway  department  and 
the  Secretary  shall  be  executed  in  triplicate  on  a  form  furnished  by  the  Secre- 
tary. No  payment  shall  be  made  by  the  United  States  unless  or  until  such 
agreement  has  been  executed,  nor  on  account  of  work  done  prior  to  recom- 
mendation by  the  district  engineer  of  the  Bureau  of  Public  Roads  that  the 
plans,  specifications,  and  estimates  be  approved. 

Regulation  8.  Contracts 

Section  1.  No  part  of  the  Federal  money  se1  aside  on  account  of  any  project 
shall  be  paid  until  it  has  been  shown  to  the  satisfaction  of  the  Secretary  that 
adequate  methods,  either  advertising  or  other  devices  appropriate  for  the  pur- 
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pose,  were  employed,  prior  to  the  beginning  of  construction,  to  insure  economy 
and  efficiency  in  the  expenditure  of  such  money. 

Sec.  2.  Upon  publication  of  advertisements  copies  thereof  shall  be  furnished 
to  the  Bureau  of  Public  Roads. 

Sec.  3.  Bids  shall  conform  to  the  standard  proposal  form,  and  the  items 
shall  be  the  same  as  those  contained  in  the  estimate  provided  for  in  Regulation 
6,  section  4. 

Sec.  4.  Copy  of  the  tabulated  bid  prices,  showing 'the  unit  prices  and  the 
totals  of  each  bid  for  every  project,  shall  be  furnished  promptly  to  the  Bureau 
of  Public  Roads. 

Sec.  5.  In  advance  of  the  acceptance  of  any  bid  sufficient  notice  of  the  time 
and  place  the  contract  is  to  be  awarded  shall  be  given  to  the  Bureau  of  Public 
Roads  to  enable  it,  if  it  so  desires,  to  have  a  representative  present.  When  a 
bid  has  been  accepted  prompt  notice  thereof  shall  be  given  to  the  Bureau  of 
Public  Roads. 

Sec.  6.  If  the  contract  be  awarded  to  any  other  than  the  lowest  responsible 
bidder,  the  Federal  Government  shall  not  pay  more  than  its  pro  rata  share  of 
the  lowest  responsible  bid,  unless  it  be  satisfactorily  shown  that  it  was  advan- 
tageous to  the  work  to  accept  the  higher  bid. 

Sec.  7.  The  specifications  and  plans  shall  be  made  a  part  of  the  contract. 

Sec.  8.  A  copy  of  each  contract,  as  executed,  shall  be  promptly  certified  by 
the  State  highway  department  and  furnished  to  the  Secretary,  and  no  altera- 
tion in  the  contract  shall  be  subsequently  made  without  the  approval  of  the 
Secretary. 

Regulation  9.  Construction 

Section  1.  Suitable  samples  of  materials  to  be  used  In  construction  work 
shall  be  submitted,  by  or  on  behalf  of  the  State  highway  department,  to  the 
Bureau  of  Public  Roads  whenever  requested. 

Sec.  2.  Unless  otherwise  stipulated  in  writing  by  the  Secretary  or  his  author- 
ized representative,  materials  for  the  construction  of  any  project  shall  be  tested, 
prior  to  use,  for  conformity  with  specifications,  according  to  methods  prescribed 
or  approved  by  the  Bureau  of  Public  Roads. 

Sec.  3.  No  part  of  the  money  apportioned  under  the  act  shall  be  used,  directl}' 
or  indirectly,  to  pay  or  to  reimburse  a  State,  county,  or  local  subdivision  for 
the  payment  of  any  premium  or  royalty  on  any  patented  or  proprietary  mate- 
rial, specification,  process,  or  type  of  construction  unless  purchased  or  obtained 
on  open  actual  competitive  bidding  at  the  same  or  a  less  cost  than  unpatented 
articles  or  methods,  if  any,  equally  suitable  for  the  same  purpose. 

Sec.  4.  The  supervision  of  each  project  by  the  State  highway  department 
shall  include  adequate  and  continuous  engineering  inspection  throughout  the 
course  of  construction. 

Sec.  5.  Written  notice  of  commencement  and  completion  of  work  on  any 
project  shall  be  given  promptly  by  the  State  highway  department  to  the  Bureau 
of  Public  Roads. 

Sec.  6.  Reports  of  the  progress  of  construction  showing  force  employed  and 
work  done,  shall  be  furnished  as  requested  by  the  Secretary  or  his  authorized 
representatives. 

Regulation  10.  Records  and  Cost  Keeping 

Section  1.  Such  records  of  the  cost  of  construction,  of  inspection,  of  tests, 
and  of  maintenance,  done  by  or  on  behalf  of  the  State,  shall  be  kept,  by  or 
under  the  direction  of  the  State  highway  department,  as  will  enable  the  State 
to  report,  upon  the  request  of  the  Secretary  or  his  authorized  representatives, 
the  amount  and  nature  of  the  expenditure  for  these  purposes. 

Sec.  2.  The  accounts  and  records  together  with  all  supporting  documents, 
shall  be  open  at  all  times  to  the  inspection  of  the  Secretary  or  his  authorized 
representatives,  and  copies  thereof  shall  be  furnished  when  requested. 

Regulation  11.  Payments 

Section  1.  Vouchers,  in  the  form  provided  by  the  Secretary  and  certified  as 
therein  prescribed,  showing  amounts  expended  on  any  project  and  the  amount 
claimed  to  be  due  from  the  Federal  Government  on  account  thereof,  shall  be 
submitted  by  the  State  highway  department  to  the  Bureau  of  Public  Roads, 
either  after  completion  of  construction  of  the  project  or,  if  the  Secretary  has 
determined  to  make  payments  as  the  construction  progresses,  at  intervals  of 
not  less  than  one  month. 
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Regulation  12.  Submission  of  Documents 

Section  1.  Papers  and  documents  required  by  the  act  or  these  regulations  to      (to 
be  submitted  to  the  Secretary  may  be  delivered  to  the  Chief  of  the  Bureau  of 
Public   Roads  or  his   authorized   representatives   and,   from   the   date   of   such 
delivery,  shall  be  deemed  submitted. 

Regulation    13.    Maintenance,   Relocation   and   Reconstruction,    Abandonment,   or  Substitution  of 
Projects  or   Portions   Thereof 

Section  1.  A  Federal-aid  project  or  portion  thereof,  at  the  request  of  the 
State  and  for  reasons  deemed  adequate  by  the  Secretary,  may  be  superseded 
in  all  respects  as  a  Federal-aid  project:  (a),  by  the  relocation  and  reconstruction 
of  the  project  or  portion  thereof,  in  a  manner  satisfactory  to  the  Secretary, 
with  or  without  Federal  aid;  or  (b),  by  constructing  elsewhere,  on  the  system 
of  Federal-aid  highways  and  in  a  manner  satisfactory  to  the  Secretary,  a  project 
of  not  less  than  equal  length  or  cost.  The  project  or  portion  thereof  so  relocated 
and  reconstructed,  or  so  constructed  elsewhere  on  the  system  of  Federal-aid 
highways,  when  accepted  by  the  Secretary  as  superseding  the  original  project 
or  portion  thereof,  shall  thereafter  be  maintained  by  the  State.  (Amendment 
No.  1,  approved  September  6,  1927.) 

Regulation  14.  Projects  on  Which  Increase  in  Share  Payable  by  United  States  is  Requested 

Section  1.  States  desiring  to  submit  projects  under  the  provisions  of  section  1 
of  the  act  approved  May  21,  1928  (Public,  No.  458,  70th  Cong.),  shall  first  submit 
to  the  Secretary  a  balanced  program  of  projects  calling  for  State  and  Federal 
funds  so  pro  rated  that  the  respective  totals  shall  conform  to  the  legal  ratio 
between  State  and  Federal  funds  in  force  in  the  particular  State.  Projects 
included  in  the  program  must  be  on  the  State's  primary  system  of  Federal  aid 
highways,  or  on  the  secondary  system  when  the  latter  is  a  continuation  of  a  route 
on  the  State's  primary  system,  or  must  connect  directs  with  a  route  on  the 
primary  system  of  an  adjoining  State.  Such  program  shall  be  on  the  basis  of 
fiscal  years  beginning  July  1  and  ending  June  30,  and  may  be  amended  from  time 
to  time  with  the  approval  of  the  Chief  of  the  Bureau  of  Public  Roads.  No  project 
calling  for  an  increased  Federal  pro  rata  not  on  the  program  will  be  approved  by 
the  Secretary.  Projects  on  the  program  as  a  whole  shall  be  carried  forward 
throughout  as  nearly  simultaneously  as  practicable,  and  each  such  project  from 
inception  to  final  completion  will  be  handled  in  exactly  the  same  manner  as  other 
Federal  aid  projects:  Provided,  That  at  the  time  a  State  submits  a  program  of 
projects  such  State  shall  submit  also  a  showing  that  sufficient  State  funds  for  use 
solely  in  meeting  its  pro  rata  of  the  program  are  available. 


RULES    AND    REGULATIONS    FOR   ADMINISTERING    FOREST    ROADS 

AND  TRAILS 

These  rules  and  regulations  will  be  printed  as  a  separate  document. 


FLOOD-RELIEF  LEGISLATION  AND  RULES  AND  REGU- 
LATIONS 

APPROPRIATIONS  FOR  VERMONT,  NEW  HAMPSHIRE,  AND  KENTUCKY 

[Public — No.  392 — 70th  Congress] 
[H.  R.  11577] 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal  year  ending  June  30,  1929, 

and  for  other  purposes 

******* 

FLOOD  RELIEF,  VERMONT,  NEW  HAMPSHIRE,  AND  KENTUCKY 

For  the  relief  of  the  following  States  as  a  contribution  in  aid  from  the  United 
States,  induced  by  the  extraordinary  conditions  of  necessity  and  emergency 
resulting  from  the  unusually  serious  financial  loss  to  such  States  through  the 
damage  to  or  destruction  of  roads  and  bridges  by  the  floods  of  1927,  imposing  a 
public  charge  against  the  property  of  said  States  beyond  their  reasonable  capac- 


* 
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ity  to  bear,  and  without  acknowledgement  of  any  liability  on  the  part  of  the 
United  States  in  connection  with  the  restoration  of  such  local  improvements, 
namely:  Vermont,  $2,654,000;  New  Hampshire,  $053,300;  Kentucky,  $1,889,- 
994;  in  all,  $5,197,294,  to  be  immediately  available  and  to  remain  available 
until  expended:  Provided,  That  the  sums  hereby  appropriated  shall  be  expended 
by  the  State  highway  departments  of  the  respective  States  with  the  approval  of 
the  Secretary  of  Agriculture  for  the  restoration,  including  relocation,  of  roads  and 
bridges  so  damaged  or  destroyed,  in  such  manner  as  to  give  the  largest  measure 
of  permanent  relief,  under  rules  and  regulation  to  be  prescribed  by  the  Secretary 
of  Agriculture:  Provided  further,  That  the  amount  herein  appropriated  for  each 
State  shall  be  available  when  such  State  shall  have  or  make  available  a  like  sum 
from  State  funds  for  the  purposes  contained  herein. 

******* 
Approved,  May  16,  1928. 


APPROPRIATION    FOR    MISSOURI,     MISSISSIPPI,    LOUISIANA,    AND 

ARKANSAS 

[Public — No.  843 — 70th  Congress] 
[H.  R.  15712] 

An  Act  Making  appropriations  for  the  military  aDd  nonmilitary  activities  of  the  War  Department  for  the 
fiscal  year  ending  June  30,  1930,  and  for  other  purposes 

*  $  *  *  *  *  * 

For  the  relief  of  the  following  States  as  a  reimbursement  or  contribution  in  aid 
from  the  United  States,  induced  by  the  extraordinary  conditions  of  necessity  and 
emergency  resulting  from  the  unusually  serious  financial  loss  to  such  States 
through  the  damage  to  or  destruction  of  roads  and  bridges  by  the  floods  of  1927, 
imposing  a  public  charge  against  the  property  of  said  States  beyond  their  reason- 
able capacity  to  bear,  and  without  acknowledgement  of  any  liability  on  the  part 
of  the  United  States  in  connection  with  the  restoration  of  such  local  improvements, 
namely:  Missouri,  $258,418;  Mississippi,  $628,000;  Louisiana,  $967,582;  Ar- 
kansas, $1,800,000;  in  all,  $3,654,000,  to  be  available  immediately  and  to  remain 
available  until  expended;  Provided,  That  such  portion  of  the  sums  hereby  appro- 
priated as  will  be  available  for  future  construction  shall  be  expended  by  the 
State  highway  departments  of  the  respective  States  with  the  approval  of  the 
Secretary  of  Agriculture  for  the  restoration,  including  relocation,  of  roads  and 
bridges  so  damaged  or  destroyed,  in  such  manner  as  to  give  the  largest  measure 
of  permanent  relief,  under  rules  and  regulations  to  be  prescribed  by  the  Secretary 
of  Agriculture:  Provided  further,  That  any  sum  hereby  appropriated  for  any 
State  shall  become  available  when  the  State  shall  have  actually  expended  or  shall 
have  made  available  for  expenditure  a  like  sum  from  State  funds  for  the  purposes 
contained  herein:  Provided  further ,  That  where  any  roads  or  bridges  shall  be  or 
shall  have  been  constructed  of  a  more  expensive  type  than  those  which  were 
damaged  or  destroyed,  the  appropriation  contained  herein  shall  not  be  used  to 
defray  any  part  of  the  increase  in  cost  occasioned  thereby. 

******* 

Approved,  February  28,  1929. 

AUTHORIZATION  AND  APPROPRIATION  FOR  ALABAMA 

[Public — No.  71 — 7  1st  Congress] 
[S.  2093] 

An  Act  For  the  relief  of  the  State  of  Alabama  for  damage  to  and  destruction  of  roads  and  bridges  by  flooda 

in  1929 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States 
of  America  in  Congress  assembled,  That  there  is  hereby  authorized  to  be  appro- 
priated, out  of  any  money  in  the  Treasury  not  otherwise  appropriated,  the  sum  of 
$1,660,000  for  the  relief  of  the  State  of  Alabama,  as  a  reimbursement  or  contri- 
bution in  aid  from  the  United  States,  induced  by  the  extraordinary  conditions 
of  necessity  and  emergency  resulting  from  the  unusually  serious  financial  loss  to 
the  State  of  Alabama  through  the  damage  to  or  destruction  of  roads  and  bridges 
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by  floods  in  1929,  imposing  a  public  charge  against  the  property  of  the  State 
beyond  its  reasonable  capacity  to  bear.  Such  portion  of  the  sum  hereby  author- 
ized to  be  appropriated  as  will  be  available  for  future  construction  shall  be 
expended  by  the  State  highway  department,  with  the  approval  of  the  Secretary 
of  Agriculture,  for  the  restoration,  including  relocation,  of  roads  and  bridges  of 
the  Federal  aid  highway  system  so  damaged  or  destroyed,  in  such  manner  as  to 
give  the  largest  measure  of  permanent  relief,  under  rules  and  regulations  to  be 
prescribed  by  the  Secretary  of  Agriculture.  Any  portion  ot  the  sum  hereby 
authorized  to  be  appropriated  shall  become  available  when  the  State  of  Alabama 
shows  to  the  satisfaction  of  the  Secretary  of  Agriculture  that  it  has,  either  before 
or  after  the  approval  of  this  Act,  actually  expended,  or  made  available  for  expen- 
diture, for  the  restoration,  including  relocation,  of  roads  and  bridges  so  damaged 
or  destroyed,  a  like  sum  from  State  funds.  Nothing  in  this  Act  shall  be  con- 
strued as  an  acknowledgment  of  any  liability  on  the  part  of  the  United  States  in 
connection  with  the  restoration  of  such  roads  and  bridges:  Provided,  That  out  of 
any  appropriations  made  for  carrying  out  the  provisions  of  this  Act,  not  to  exceed 
two  and  a  half  per  centum  may  be  used  by  the  Secretary  of  Agriculture  to  employ 
such  assistants,  clerks  and  other  persons  in  the  city  of  Washington  and  elsewhere, 
to  purchase  supplies,  material,  equipment  and  office  fixtures,  and  to  incur  such 
travel  and  other  expense  as  he  may  deem  necessary  for  carrying  out  the  purpose 
of  this  Act:  Provided  further,  That  no  portion  of  this  appropriation  shall  be  used 
except  on  highways  and  bridges  now  in  the  Federal-aid  highway  system  in 
Alabama,  or  the  necessary  relocation  of  such  roads  and  bridges. 
Approved,  March  12,  1930. 

[Public — No.  78 — 71st  Congress] 
[H.  R.  9979] 

An  Act  Making  appropriations  to  supply  urgent  deficiencies  in  certain  appropriations  for  the  fiscal  year 
ending  June  30,  1930,  and  prior  fiscal  years,  to  provide  urgent  supplemental  appropriations  for  the  fisca 
years  ending  June  30,  1930,  and  June  30,  1931,  and  for  other  purposes 

>jj  *  *  *  *  *  * 

Relief  of  the  State  of  Alabama:  For  carrying  out  the  provisions  of  the  Act 
entitled  "An  act  for  the  relief  of  the  State  of  Alabama  for  damage  to  and  destruc- 
tion of  roads  and  bridges  by  floods  in  1929,"  approved  March  12,  1930,  $1,660,000, 
to  remain  available  until  June  30,  1931. 

******* 

Approved,  March  26,  1930. 

AUTHORIZATION   FOR   GEORGIA 

[Public — No.  267 — 71st  Congress] 
[S.  3783] 

An  Act  For  the  relief  of  the  State  of  Georgia  for  damage  to  and  destruction  of  roads  and  bridges  by  floods 

in  1929 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States 
of  America  in  Congress  assembled,  That  there  is  hereby  authorized  to  be  appro- 
priated, out  of  any  money  in  the  Treasury  not  otherwise  appropriated,  the  sum  of 
$506,067.50  for  the  relief  of  the  State  of  Georgia,  as  a  reimbursement  or  contri- 
bution in  aid  from  the  United  States,  induced  by  the  extraordinary  conditions 
of  necessity  and  emergency  resulting  from  the  unusually  serious  financial  loss  to 
the  State  of  Georgia  through  the  damage  to  or  destruction  of  roads  and  bridges 
by  floods  in  1929,  imposing  a  public  charge  against  the  property  of  the  State 
beyond  its  reasonable  capacity  to  bear.  Such  portion  of  the  sum  hereby  author- 
ized to  be  appropriated  as  will  be  available  for  future  construction  shall  be  expended 
by  the  State  highway  department,  with  the  approval  of  the  Secretary  of  Agri- 
culture, for  the  restoration,  including  relocation,  of  roads  and  bridges  of  the  Fed- 
eral-aid highway  system  so  damaged  or  destroyed,  together  with  interstate  bridges 
across  the  Savannah  River  at  or  near  Augusta,  Georgia,  in  such  manner  as  to 
give  the  largest  measure  of  permanent  relief,  under  rules  and  regulations  to  be 
prescribed  by  the  Secretary  of  Agriculture.  Any  portion  of  the  sum  hereby 
authorized  to  be  appropriated  shall  become  available  when  the  State  of  Georgia 
shows  to  the  satisfaction  of  the  Secretary  of  Agriculture  that  it  has,  either  before 
or  after  the  approval  of  this  Act,  actually  expended,  or  made  available  for  expen- 
diture, for  the  restoration,  including  relocation,  of  roads  and  bridges  so  damaged 
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or  destroyed,  a  like  sum  from  State  funds.  Nothing  in  this  Act  shall  be  construed 
as  an  acknowledgment  of  any  liability  on  the  part  of  the  United  States  in  connec- 
tion with  the  restoration  of  such  roads  and  bridges:  Provided,  That  out  of  any 
appropriations  made  for  carrying  out  the  provisions  of  this  Act,  not  to  exceed 
2)4  per  centum  may  be  used  by  the  Secretary  of  Agriculture  to  employ  such  assist- 
ants, clerks,  and  other  persons  in  the  city  of  Washington  and  elsewhere,  to  pur- 
chase supplies,  material,  equipment,  and  oflice  fixtures  and  to  incur  such  travel 
and  other  expense  as  he  may  deem  necessary  for  carrying  out  the  purpose  of  this 
Act:  Provided  further,  That  no  portion  of  this  appropriation  shall  be  used  except 
on  highways  and  bridges  now  in  the  Federal-aid  highway  system  in  Georgia,  or 
the  necessary  relocation  of  such  roads  and  bridges. 
Approved,  May  27,  1930. 

AUTHORIZATION  FOR  SOUTH  CAROLINA 

[Public — No.  292 — 71st  Congress] 
[S.  3189] 

An  Act  For  the  relief  of  the  State  of  South  Carolina  for  damage  to  and  destruction  of  roads  and  bridges  by 

floods  in  1929 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
AmericaHn  Congress  assembled,  That  there  is  hereby  authorized  to  be  appropriated, 
out  of  any  money  in  the  Treasury  not  otherwise  appropriated,  the  sum  of  $805,561 
for  the  relief  of  the  State  of  South  Carolina,  as  a  reimbursement  or  contribution 
in  aid  from  the  United  States,  induced  by  the  extraordinary  conditions  of  necessity 
and  emergency  resulting  from  the  unusually  serious  financial  loss  to  the  State  of 
South  Carolina  through  the  damage  to  or  destruction  of  roads  and  bridges  by 
floods  in  1929,  imposing  a  public  charge  against  the  property  of  the  State  beyond 
its  reasonable  capacity  to  bear.  Such  portion  of  the  sum  hereby  authorized  to 
be  appropriated  as  will  be  available  for  future  construction  shall  be  expended  by 
the  State  Highway  Department,  with  the  approval  of  the  Secretary  of  Agriculture, 
for  the  restoration,  including  relocation,  of  roads  and  bridges  of  the  Federal-aid 
highway  system  so  damaged  or  destroyed,  in  such  manner  as  to  give  the  largest 
measure  of  permanent  relief,  under  rules  and  regulations  to  be  prescribed  by  the 
Secretary  of  Agriculture.  Any  portion  of  the  sum  hereby  authorized  to  be 
appropriated  shall  become  available  when  the  State  of  South  Carolina  shows  to 
the  satisfaction  of  the  Secretary  of  Agriculture  that  it  has,  either  before  or  after 
the  approval  of  this  Act,  actually  expended  or  made  available  for  expenditure, 
for  the  restoration,  including  relocation  of  roads  and  bridges  so  damaged  or 
destroyed,  a  like  sum  from  State  funds.  Nothing  in  this  Act  shall  be  construed 
as  an  acknowledgment  of  any  liability  on  the  part  of  the  United  States  in  con- 
nection with  the  restoration  of  such  roads  and  bridges:  Provided,  That  out  of  any 
appropriations  made  for  carrying  out  the  provisions  of  this  Act,  not  to  exceed 
2%  per  centum  may  be  used  by  the  Secretary  of  Agriculture  to  employ  such 
assistants,  clerks,  and  other  persons  in  the  city  of  Washington  and  elsewhere,  to 
purchase  supplies,  material,  equipment,  and  oflice  fixtures,  and  to  incur  such 
travel  and  other  expense  as  he  may  deem  necessary  for  carrying  out  the  purpose 
of  this  Act:  Provided  further,  That  no  portion  of  this  appropriation  shall  be  used 
as  reimbursement  or  contribution,  except  on  highways  and  bridges  now  in  the 
Federal-aid  highway  system  in  South  Carolina,  or  the  necessary  relocation  of 
such  roads  and  bridges. 

Approved,  June  2,  1930. 


AMENDMENT  RELATIVE  TO  BRIDGE  AT  HAZARD,  KY. 

[Public — No.  321 — 71st  Congress] 
[H.  R.  10037] 

An  Act  To  amend  the  act  entitled  "An  act  making  appropriations  for  the  Department  of  Agriculture  for 
the  fiscal  year  ending  June  30,  1929,  and  for  other  purposes,"  approved  May  16,  1928 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  the  item  "Flood  relief,  Vermont,  New 
Hampshire,  and  Kentucky"  in  the  Act  making  appropriations  for  the  Department 
of  Agriculture  for  the  fiscal  year  ending  June  30,  1929,  approved  May  16,  1928 
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(Forty-fifth  Statutes  at  Large,  page  570),  be,  and  the  same  is  hereby,  amended 
by  adding  at  the  end  thereof  the  following: 

"And  provided  further.  That  the  Secretary  of  Agriculture  may  cooperate  with 
the  State  of  Kentucky  in  acquiring  the  bridge  built  and  now  operated  by  the 
Citizens  Bridge  Company,  of  the  city  of  Hazard,  Kentucky,  over  the  North 
Fork  of  Kentucky  River  from  Main  Street  in  said  city  to  the  Louisville  and 
Nashville  Railroad  right  of  way  and  depot,  and  out  of  the  funds  herein  appro- 
priated for  the  relief  of  said  State  he  may  pay  one-half  of  the  cost  of  acquiring 
said  bridge,  such  payment  in  no  event  to  exceed  $31,000,  and  the  other  one-half 
of  such  cost  shall  be  paid  by  the  State  of  Kentucky.  After  acquiring  said  bridge 
no  tolls  shall  thereafter  be  charged." 

Approved,  June  9,  1930. 


APPROPRIATION  FOR  GEORGIA  AND  SOUTH  CAROLINA 

[Public — No.  519 — 71st  Congress] 
[II.  R.  12902] 


Act  Making  appropriations  to  supply  deficiencies  in  certain  appropriations  for  the  fiscal  year  ending 
une  30,  1930,  and  prior  fiscal  years,  to  provide  supplemental  appropriations  for  the  fisci  I  ye  irs  ending 

lino  If)      IQ'ift     onH    Iilno  50      1051      onH    frvr  ntVlor  rmrnneae 


An 

Jui 

June  30,  1930,  and  June  30,  1931,  and  for  other  purposes 
*  *  * 


MISCELLANEOUS 
******* 

Road  and  bridge  flood  relief,  Georgia  and  South  Carolina:  To  enable  the 
Secretary  of  Agriculture  to  carry  into  effect  the  provisions  of  the  Act  entitled 
"An  Act  for  the  relief  of  the  State  of  Georgia  for  damage  to  and  destruction  of 
roads  and  bridges  by  floods  in  1929,"  approved  May  27,  1930,  $506,067.50,  and 
the  Act  entitled  "An  Act  for  the  relief  of  the  State  of  South  Carolina  for  dan 
to  and  destruction  of  roads  and  bridges  by  floods  in  1929,"  approved  June  2,  1930, 
$805,561;  in  all,  fiscal  year  1931,  $1,311,628.50. 

******* 

Approved,  July  3,  1930. 


RULES  AND  REGULATIONS  FOR  CARRYING  OUT  THE  FLOOD-RELIEF 
ACT  FOR  VERMONT,  NEW  HAMPSHIRE,  AND  KENTUCKY 

(Approved  by  the  Secretary  of  Agriculture,  June  26,  1928) 

Regulation  1.  Definitions 

Section  1.  For  the  purposes  of  these  regulations,  the  following  terms  shall  be 
construed,  respectively,  to  mean: 

Act. — Those  provisions  of  the  act  of  Congress  approved  May  16,  1928,  entitled 
"An  act  making  appropriations  for  the  Department  of  Agriculture  for  the  fiscal 
year  ending  June  30,  1929,  and  for  other  purposes  "  (Public,  No.  392,  70th  Cong.), 
appropriating  certain  specific  sums  for  the  relief  of  the  States  of  Vermont,  . 
Hampshire,  and  Kentucky,  respectively,  because  of  the  unusually  serious 
financial  loss  in  such  States  through  the  damage  to  or  destruction  of  roads  and 
bridges  by  the  floods  of  1927. 

Secretary. — The  Secretary  of  Agriculture  of  the  United  States. 

Authorized  representatives  of  the  Chief  of  the  Bureau  of  Public  Roads. — 
District  engineers  and  such  other  officials  or  employees  as  the  chief  of  bureau 
may  designate  from  time  to  time.^ 

Regulation  2.  Application  of  Regulations 

Section  1.  These  rules  and  regulations  shall  apply  to  all  projects  (or  portions 
of  projects)  which  may  be  submitted  by  a  State  tinder  the  act,  whether  such 
projects  are  or  are  not  on  the  system  of  Federal-aid  highways. 

Sec.  2.  All  projects  submitted  by  a  State  tinder  the  acl  shall  be  subject  also 
to  the  ruies  and  regulations  made  and  published  by  the  Secretary  under  date 
of  July  22,  1922,  for  carrying  out  the  Federal  highway  act  (except  the  pro- 
visions thereof  relative  to  forest  roads),  in  so  far  as  such  rules  and  regulations 
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are  not  inconsistent  nor  in  conflicl  with  the  act  or  will)  these  rules  and  regu- 
lations. 

Sec.  3.  That  portion  of  the  act  which  reads  "in  such  maimer  as  to  give  the 
largest  measure  of  permanent  relief"  is  construed  to  comprehend:  (a)  The 
establishment  of  continuity  of  routes  in  whole  or  in  part-  destroyed  or  damaged 
by  the  floods  of  1927,  so  designed  and  built  as  to  afford  adequate  highway 
service  within  the  most  reasonable  maintenance  cost,  (6)  the  rebuilding  or 
restoring  of  feeder  roads,  including  bridges  to  the  main  routes,  in  a  manner 
adequate  for  the  traffic,  and  designed  to  withstand  future  possible  floods,  and 
(c)  such  incidental  work  as  may  be  necessary  to  protect  and  to  complete  the 
improvement  in  a  manner  calculated  to  prove  durable  and  lasting. 

Regulation  3.  Program  of  Flood  Relief  Projects 

Section  1.  On  or  before  July  15,  1928,  the  highway  department  of  each  of  the 
States  of  Vermont,  New  Hampshire,  and  Kentucky  shall  file  with  the  Secretary 
a  map  on  which  shall  be  shown  the  several  areas  in  which  roads  and  bridges 
were  damaged  or  destroyed  by  floods  during  the  calendar  year  1927  and  shall 
submit  with  such  map  a  tabulation  of  the  State's  proposed  program  of  flood- 
relief  projects. 

Sec.  2.  The  program  as  submitted  by  a  State  may  be  revised  or  amended 
from  time  to  time. 

Regulation  4.  Project  Statements 

Section  1.  The  highway  department  of  each  State  shall  submit,  on  the  regular 
Federal-aid  forms  of  the  Bureau  of  Public  Roads,  a  project  statement  for  each 

proposed  flood-relief  project.     Each  project  shall  be  designated   "State  , 

Flood  Relief  Project  No.  ."  These  projects  shall  be  numbered  consecu- 
tively, in  the  order  of  their  submission,  from  one  up. 

Sec.  2.  Such  project  statements  may  be  submitted  in  general  terms  descriptive 
of  the  work  to  be  done,  (a)  over  a  route  if  on  a  Federal-aid  highway  or  a  main 
State  highway,  or  (6)  within  a  county  or  town  if  not  on  a  Federal-aid  highway 
or  main  State  highway.  After  such  project  statement  is  approved,  the  plans, 
specifications,  and  estimates  may  be  submitted  by  sections,  lettered  consecu- 
tively. Each  section  shall  be  accompanied  by  a  sketch  map  and  other  informa- 
tion in  such  detail  as  will  enable  the  Secretary  to  determine  the  relation  of 
the  work  proposed  to  the  damage  wrought  by  the  floods  of  1927,  the  measure 
of  permanent  relief  which  it  will  afford  and  the  propriety  of  its  approval  under 
the  act. 

Sec.  3.  In  addition  to  ordinary  bridge  work,  grading,  and  surfacing  incidental 
to  the  type  of  highway  improvement  determined,  projects  may  include  such 
items  as  channel  changes,  stream  control,  or  other  work  necessary  to  the  com- 
pleted road,  but  shall  not  include  charges  for  rights  of  way  or  damages  to  private 
property. 

Regulation  5.  Surveys,  Plans,  Specifications,  and  Estimates 

Section  1.  The  surveys,  plans,  specifications,  and  estimates  shall  be  made  by 
the  highway  departments  of  the  respective  States  and  shall  show  in  convenient 
form  and  detail  the  work  to  be  performed  and  the  probable  cost  thereof,  which 
may  include  the  cost  of  making  such  surveys,  plans,  specifications,  and  estimates. 

Sec.  2.  Copies  of  the  specifications  shall  be  submitted  with  the  plans  and  esti- 
mates, except  that  where  standard  specifications  have  been  submitted  by  tne 
highway  department  and  approved  by  the  Chief  of  the  Bureau  of  Public  Roads  a 
statement  to  the  effect  that  approved  standard  specifications  shall  govern  may 
be  submitted  in  lieu  thereof. 

Regulation  6.  Project  Agreements 

Section  1.  A  project  agreement  between  the  highway  department  and  the 
Secretary  for  each  flood  relief  project  or  section  thereof  shall  be  executed  on  a 
form  to  be  furnished  by  the  Secretary.  No  payment  shall  be  made  by  the 
United  States  unless  or  until  such  agreement  has  been  executed. 

Sec.  2.  Subsequent  to  execution  of  the  agreement  no  change  which  will  in- 
crease the  cost  of  a  project  to  the  Federal  Government  shall  be  made,  except 
upon  approval  of  the  Secretary,  and  no  changes  shall  be  made  in  the  termini  or 
type,  except  upon  approval  of  the  Chief  of  the  Bureau  of  Public  Roads,  but  minor 
alterations  which  do  not  affect  the  general  nature  of  the  improvement  or  increase 
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the  total  cost  to  the  Federal  Government  may  be  authorized  by  the  Chief  of 
the  Bureau  of  Public  Roads  or  his  authorized  representative. 

Regulation  7.  Force   Account   Work 

Section  1.  Force  account  projects  may  be  approved  to  the  h'mited  extent 
determined  by:  («)  The  availability  of  suitable  equipment  owned  by  the  State, 
(6)  work  of  a  character  not  feasible  to  contract,  and  in  the  availability  of  an' 
efficient  force  already  organized  by  the  State  and  operating  or  ready  to  operate 
without  delay. 

RULES  AND  REGULATIONS  FOR  CARRYING  OUT  THE  FLOOD-RELIEF 
ACT  FOR   MISSOURI,   MISSISSIPPI,   LOUISIANA,   AND   ARKANSAS 

(Approved  by  the  Secretary  of  Agriculture,  April  19.  1929) 

Regulation  1.  DeGnitions 

Section  1.  For  the  purposes  of  these  regulations  the  following  terms  shall  be 
construed,  respectively,  to  mean: 

Act. — Those  provisions  of  the  act  of  Congress  approved  February  28,  1929, 
entitled  "An  act  making  appropriations  for  the  military  and  nonmilitary  activi- 
ties of  the  War  Department  for  the  fiscal  year  ending  June  30,  1930,  and  for  other 
purposes"  (Public,  No.  843,  70th  Cong.),  appropriating  specific  sums  for  the 
relief  of  the  States  of  Missouri,  Mississippi,  Louisiana,  and  Arkansas,  respectively, 
because  of  the  unusually  serious  financial  loss  to  such  States  through  the  damage 
to  or  destruction  of  roads  and  bridges  by  the  floods  of  1927. 

Secretary. — The  Secretary  of  Agriculture  of  the  United  States. 

Authorized  representatives  of  the  Chief  of  Bureau  of  Public  Roads. — District 
engineers  and  such  other  officials  or  employees  as  the  chief  of  bureau  may  designate 
from  time  to  time. 

Regulation  2.  Application  of  Regulations 

Section  1.  These  rules  and  regulations  shall  apply  to  all  projects  (or  portions 
of  projects)  which  may  be  submitted  by  a  State  under  the  act,  whether  sach 
projects  are  or  are  not  on  the  system  of  Federal-aid  highways. 

Sec.  2.  All  projects  submitted  by  a  State  under  the  act  shall  be  subject  also  to 
the  rules  and  regulations  made  and  published  by  the  Secretary  under  date  of  July 
22,  1922,  for  carrying  out  the  Federal  highway  act  (except  the  provision^  th< 
relative  to  forest  roads) ,  in  so  far  as  such  rules  and  regulations  are  not  inconsistent 
nor  in  conflict  with  the  act  or  with  these  rules  and  regulations. 

Sec.  3.  That  portion  of  the  act  which  reads  "In  such  manner  as  to  give  the 
largest  measure  of  permanent  relief"  is  construed  to  comprehend:  (a)  The  estab- 
lishment of  continuity  of  routes  in  whole  or  in  part  destroyed  or  damaged  by  the 
floods  of  1927,  so  designed  and  built  as  to  afford  adequate  highway  service  within 
the  most  reasonable  maintenance  cost;  (b)  the  rebuilding  or  restoring  of  feeder 
roads,  including  bridges,  to  the  main  routes,  in  a  manner  adequate  for  the  traffic, 
and  designed  to  withstand  future  possible  floods;  and  (c)  such  incidental  work  as 
may  be  neccessary  to  protect  and  to  complete  the  improvement  in  a  manner 
calculated  to  prove  durable  and  lasting. 

Sec.  4.  That  for  the  purpose  of  determining  the  sums  of  money  actually  ex- 
pended by  the  States  prior  to  the  passage  of  the  act  for  the  restoration  of  roads 
and  bridges  damaged  or  destroyed  by  the  1927  floods  the  highway  departments 
shall  submit  to  the  Secretary  certified  statement  with  supporting  documents 
showing  the  money  so  expended  from  State  funds.  The  term  "State  funds''  is 
construed  to  mean  funds  derived  solely  from  State  sources  as  distinguished  from 
funds  supplied  by  counties  or  other  local  subdivisions  of  the  St 

Sec.  5.  The  last  proviso  of  the  act  which  specifics  that  "Where  any  roads  or 
bridges  shall  be  or  shall  have  been  constructed  of  a  more  expensive  type  than 
those  which  were  damaged  or  destroyed,  the  appropriation  contained  herein  shall 
not  be  used  to  defray  any  part  of  the  increase  in  cost  occasioned  thereby"  relates 
to  the  character  or  type  of  a  road  or  bridge  damaged  or  destroyed  and  not  to  its 
cost.  Reimbursement  may  therefore  be  made  (a)  to  the  extent  of  50  per  cent  of 
the  cost  of  a  road  or  bridge  rec  instructed  or  to  be  reconstructed  of  a  similar  type, 
although  of  greater  cost,  or  {b)  where  a  more  exp  i  sive  type  of  road  or  bridge  is 
or  has  been  reconstructed,  to  the  extent  of  50  per  cenl  of  the  reconstruction  costs 
of  a  road  or  bridge  of  a  type  similar  to  that  which  was  damaged  or  destroyed. 
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Regulation  3.  Program  of  Flood  Relief  Projects 

Section  1.  On  or  before  July  1,  1929,  the  highway  department  of  each  of  the 
States  of  Missouri,  Mississippi,  Louisiana,  and  Arkansas  shall  file  with  the  Secre- 
tary a  map  on  which  shall  be  shown  the  several  areas  in  which  roads  and  bridges 
were  damaged  or  destroyed  by  floods  during  the  calendar  year  1927. 

Sec.  2.  A  tabulation  shall  be  submitted  showing  the  location,  length,  and  type 
of  roads  and  bridges  which  were  damaged  or  destroyed  by  floods,  and  the  type  of 
roads  and  bridges  which  have  been  restored  with  the  State  funds  for  which 
reimbursement  is  to  be  requested. 

A  similar  tabulation  shall  be  submitted  showing  the  location,  length,  and  type 
of  roads  and  bridges  damaged  or  destroyed  by  floods  which  are  proposed  for  re- 
construction under  the  provisions  of  the  act. 

Sec.  3.  Where  a  more  expensive  type  of  road  or  bridge  is  to  be  reconstructed 
the  State  highway  department  shall  show  separately  the  estimated  cost  of  the 
restoration  of  the  type  that  has  been  damaged  or  destroyed  and  the  estimated  cost 
of  the  more  expensive  type. 

Sec.  4.  With  the  approval  of  the  Secretary  the  program  as  submitted  by  a 
State  may  be  revised  or  amended  from  time  to  time. 

Regulation  4.  Reimbursement  for  Work  Completed  Prior  to  Approval  of  Act 

Section  1.  Vouchers  may  be  submitted  covering  all  roads  and  bridges  restored 
prior  to  February  28,  1929.  Such  vouchers  must  be  accompanied  by  supporting 
data  setting  forth  the  location,  length,  type  of  reconstruction,  itemized  statement 
of  cost  of  reconstruction  from  State  funds,  with  all  supporting  documents  evi- 
dencing payments  made,  and  a  statement  that  the  work  was  performed  because 
of  damage  to  or  destruction  by  the  1927  floods.  This  information  should  be 
given  for  each  road  or  bridge  on  account  of  which  reimbursement  is  requested. 

Sec.  2.  Where  a  road  or  bridge  has  been  reconstructed  of  a  higher  type,  an 
estimate  of  the  cost  of  reconstructing  the  same  of  a  type  similar  to  that  damaged 
or  destroyed  should  be  furnished  in  addition  to  the  information  required  by 
section  1  of  this  regulation. 

Sec.  3.  The  request  for  reimbursement  shall  be  made  on  a  form  to  be  furnished 
by  the  Secretary  of  Agriculture. 

Regulation  5.  Project  Statements 

Section  1.  The  highway  department  of  each  State  shall  submit,  on  the  regular 
Federal-aid  forms  of  the  Bureau  of  Public  Roads,  a  project  statement  for  each 
proposed  flood  relief  project  to  be  reconstructed  under  the  provisions  of  the  act. 

Each  project  shall  be  designated  ''State ,  Flood  Relief  Project  No. ." 

These  projects  shall  be  numbered  consecutively,  in  the  order  of  their  submission, 
from  1  up. 

Sec.  2.  Such  project  statements  may  be  submitted  in  general  terms  descriptive 
of  the  work  to  be  done,  (a)  over  a  route  if  on  a  Federal-aid  highway  or  a  main 
State  highway,  or  (6)  within  a  county  or  town  if  not  on  a  Federal-aid  highway 
or  main  State  highway.  After  such  project  statement  is  approved,  the  plans, 
specifications,  and  estimates  may  be  submitted  by  sections,  lettered  consecu- 
tively. Each  section  shall  be  accompanied  by  a  sketch  map  and  other  information 
in  such  detail  as  will  enable  the  Secretary  to  determine  the  relation  of  the  work 
proposed  to  the  damage  wrought  by  the  floods  of  1927,  the  measure  of  permanent 
relief  which  it  will  afford,  and  the  propriety  of  its  approval  under  the  act. 

Sec.  3.  In  addition  to  ordinary  bridge  work,  grading,  and  surfacing  incidental 
to  the  type  of  highway  improvement  determined,  projects  may  include  such  items 
as  channel  changes,  stream  control,  or  other  work  necessary  to  the  completed 
road,  but  shall  not  include  charges  for  rights  of  way  or  damages  to  private  property. 

Regulation  6.  Surveys,  Plans,  Specifications,  and  Estimates 

Section  1.  The  surveys,  plans,  specifications,  and  estimates  shall  be  made  by 
the  highway  departments  of  the  respective  States  and  shall  show  in  convenient 
form  and  detail  the  work  to  be  performed  and  the  probable  cost  thereof,  which 
may  include  the  cost  of  making  such  surveys,  plans,  specifications,  and  estimates. 

Sec.  2.  Copies  of  the  specifications  shall  be  submitted  with  the  plans  and 
estimates,  except  that  where  standard  specifications  have  been  submitted  by  the 
highway  department  and  approved  by  the  Chief  of  the  Bureau  of  Public  Roads  a 
statement  to  the  effect  that  approved  standard  specifications  shall  govern  may 
be  submitted  in  lieu  thereof. 
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Regulation  7.  Project  Agreements 

Section  1.  A  project  agreement  between  the  highway  department  and  the 
Secretary  for  each  flood  relief  project  or  section  thereof  to  be  constructed  shall  he 
executed  on  a  form  to  be  furnished  by  the  Secretary.  No  payment  shall  be  made 
by  the  United  States  unless  or  until  such  agreement  has  been  executed. 

Sec.  2.  Subsequent  to  execution  of  the  agreemenl  do  change  which  will  increase 
the  cost  of  a  project  to  the  Federal  Government  shall  be  made,  except  upon 
approval  of  the  Secretary,  and  no  changes  shall  be  made  in  the  termini  or  type, 
except  upon  approval  of  the  Chief  of  the  Bureau  of  Public  Roads,  but  minor 
alterations  which  do  not  affect  the  general  nature  of  the  improvement  or  inert 
the  total  cost  to  the  Federal  Government  may  be  authorized  by  the  Chief  of  the 
Bureau  of  Public  Koads  or  his  authorized  representatives. 

Regulation  8.  Force  Account  Work 

Section  1.  Force  account  projects  may  be  approved  to  the  limited  extent 
determined  by:  (a)  The  availability  of  suitable  equipment  owned  by  the  State, 
and  (6)  work  of  a  character  not  feasible  to  contract. 


RULES  AND  REGULATIONS  FOR  CARRYING  OUT  THE  FLOOD-RELIEF 
ACT    FOR    ALABAMA 

(Approved  by  the  Secretary  of  Agriculture,  April  16,  1930) 

Regulation  1.  Definitions 

Section  1.  For  the  purposes  of  these  regulations  the  following  terms  shall  be 
construed,  respectively,  to  mean': 

Act. — The  act  of  Congress  approved  March  12,  1930,  entitled  "An  act  for  the 
relief  of  the  State  of  Alabama  for  damage  to  and  destruction  of  roads  and  bridges 
by  floods  in  1929"  (Public,  No.  71,  71st  Cong.). 

Secretary. — The  Secretary  of  Agriculture  of  the  United  States. 

Authorized  representatives  of  the  Chief  of  Bureau  of  Public  Roads. — The  district 
engineer  and  such  other  officials  or  employees  as  the  chief  of  bureau  may  designate 
from  time  to  time. 

Regulation  2.  Application  of  Regulations 

Section  1.  These  rules  and  regualtions  shall  apply  to  all  projects  which  may 
be  submitted  by  the  State  under  the  act.  All  such  projects  must  be  located  on 
the  Federal-aid  highway  sj'stem  of  the  State. 

Sec.  2.  All  projects  submitted  by  the  State  under  the  act  shall  be  subject 
also  to  the  rules  and  regulations  made  and  published  by  the  Secretary  under 
date  of  July  22,  1922,  for  carrying  out  the  Federal  highway  act  (except  the  pro- 
visions thereof  relative  to  forest  roads),  in  so  far  as  such  rules  and  regulations 
are  not  inconsistent  nor  in  conflict  with  the  act  or  with  these  rules  and  regulations. 

Sec.  3.  That  portion  of  the  act  which  reads  "in  such  manner  as  to  give  the 
largest  measure  of  permanent  relief"  is  construed  to  comprehend:  (a)  The  estab- 
lishment of  continuity  or  routes  in  whole  or  in  part  damaged  or  destroyed  by  the 
floods  of  1929,  so  designed  and  built  as  to  afford  adequate  highway  service;  and 
(6)  such  incidental  wrork  as  may  be  necessary  to  protect  and  to  complete  the 
improvement  in  a  manner  calculated  to  prove  durable  and  lasting. 

Sec.  4.  For  the  purpose  of  determining  the  sums  of  money  actually  expended 
by  the  State  prior  to  the  passage  of  the  act  for  the  restoration  of  roads  and  bridges 
damaged  or  destroyed  by  the  1929  floods  the  highway  department  shall  submit 
to  the  Secretary  certified  statement  with  supporting  documents  showing  the 
money  so  expended  from  State  funds.  The  term  "Mate  funds"  is  construed  to 
include  funds  derived  solely  from  State  sources  as  distinguished  from  funds 
supplied  by  counties  or  other  local  subdivisions  of  the  State. 

Sec.  5.  Restoration  work  under  construction  or  under  contract  on  March  12, 
1930,  will  not  be  considered  as  work  completed  prior  to  the  date  of  approval  of 
the  act  but  shall  be  subject  to  the  same  requir*  ments  as  projects  on  which  work 
is  commenced  or  contract  entered  into  subsequent  to  such  date,  and  payment  of 
the  Federal  pro  rata  share  of  the  cost  of  such  projects  will  be  made  upon  the 
approval  of  proper  vouchers  after  project  agreement.-  have  been  formally  executed. 
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Regulation  3.  Program  of  Flood  Relief  Projects 

Section  1.  On  or  before  July  1,  1930,  the  highway  department  of  Alabama 
shall  file  with  the  Secretary  a  map  on  which  shall  be  shown  the  several  areas  in 
which  roads  or  bridges  were  damaged  or  destroyed  by  floods  during  the  calendar 
year  1929,  together  with  a  tabulation  showing  the  location,  length,  and  type  of 
roads  and  bridges  damaged  or  destroyed  by  floods  which  are  proposed  for  recon- 
struction under  the  provisions  of  the  act. 

Sec.  2.  With  the  approval  of  the  Secretary  the  program  as  submitted  by  the 
State  may  be  revised  or  amended  from  time  to  time. 

Regulation  4.  Reimbursement  or  Payment  of  Federal  pro  rata 

Section  1.  Vouchers  may  be  submitted  covering  all  roads  and  bridges  restored 
prior  to  March  12,  1930.  Such  vouchers  must  be  accompanied  by  supporting 
data  setting  forth  the  location,  length,  and  type  of  reconstruction,  itemized 
statement  of  cost  of  reconstruction  from  State  funds,  with  all  supporting  docu- 
ments evidencing  payments  made,  and  a  statement  that  the  work  was  performed 
because  of  damage  or  destruction  caused  by  1929  floods.  This  information  should 
be  given  for  each  road  or  bridge  on  account  of  which  reimbursement  is  requested. 

Sec.  2.  Requests  for  reimbursement  or  payment  shall  be  made  on  forms  to  be 
furnished  by  the  Secretary  of  Agriculture,  but  in  no  event  shall  such  reimburse- 
ment or  payment  exceed  fifty  per  cent  of  the  cost  of  the  work. 

Regulation  5.  Project  Statements 

Section  1.  The  highway  department  shall  submit,  on  the  regular  Federal-aid 
forms  of  the  Bureau  of  Public  Roads,  a  project  statement  for  each  proposed  flood 
relief  project  to  be  reconstructed  under  the  provisions  of  the  act.     Each  project 

shall  be  designated  "Alabama  Flood  Relief  Project  No.  ."     These  projects 

shall  be  numbered  consecutively,  in  the  order  of  their  submission,  from  1  up. 

Sec.  2.  Such  project  statements  may  be  submitted  in  general  terms  descrip- 
tive of  the  work  to  be  done  over  a  route  on  the  Federal-aid  highway  system, 
showing  (a)  the  termini  of  the  project,  (b)  the  Federal-aid  route  number,  and 
(c)  if  the  work  involves  a  restoration  of  a  project  improved  under  the  provisions 
of  the  Federal  highway  act,  the  Federal-aid  project  number  thereof.  After  such 
project  statement  is  approved  the  plans,  specifications  and  estimates  may  be 
submitted  by  sections,  lettered  consecutively.  Each  section  shall  be  accom- 
panied by  a  sketch  map  and  other  information  in  such  detail  as  will  enable  the 
Secretary  to  determine  the  work  proposed  in  relation  to  the  damage  wrought  by 
the  floods  of  1929,  the  measure  of  permanent  relief  which  it  will  afford,  and  the 
propriety  of  its  approval  under  the  act. 

Sec.  3.  In  addition  to  ordinary  bridge  work,  grading,  and  surfacing  incidental 
to  the  type  of  highway  improvement  determined,  projects  may  include  such 
items  as  channel  changes,  stream  control,  or  other  work  necessary  to  the  com- 
pleted road,  but  shall  not  include  charges  for  rights  of  way  or  damages  to  private 
property. 

Regulation  6.  Surveys,  Plans,  Specifications,  and  Estimates 

Section  1.  The  surveys,  plans,  specifications,  and  estimates  shall  be  made  by 
the  highway  department  of  the  State  and  shall  show  in  convenient  form  and  detail 
the  work  to  be  performed  and  the  probable  cost  thereof,  which  may  include  the 
cost  of  making  such  surveys,  plans,  specifications,  and  estimates. 

Sec.  2.  Copies  of  the  specifications  shall  be  submitted  with  the  plans  and 
estimates,  except  that  where  standard  specifications  have  been  submitted  by  the 
highway  department  and  approved  by  the  Chief  of  the  Bureau  of  Public  Roads  a 
statement  to  the  effect  that  such  approved  standard  specifications  shall  govern 
may  be  submitted  in  lieu  thereof. 

Regulation  7.  Project  Agreements 

Section  1.  A  project  agreement  between  the  highway  department  and  the 
Secretary  for  each  flood  relief  project  or  section  thereof  to  be  constructed  shall 
be  executed  on  a  form  to  be  furnished  by  the  Secretary.  No  payment  shall  be 
made  by  the  United  States  unless  or  until  such  agreement  has  been  executed. 

Sec.  2.  Subsequent  to  execution  of  the  agreement  no  change  which  will  increase 
the  cost  of  a  project  to  the  Federal  Government  shall  be  made,  except  upon 
approval  of  the  Secretary,  and  no  changes  shall  be  made  in  the  termini  or  type, 
except  upon  approval  of  the  Chief  of  the  Bureau  of  Public  Roads,  but  minor 
alterations  which  do  not  affect  the  general  nature  of  the  improvement  or  increase 
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the  total  cost  to  the  Federal  Government  may  be  authorized"  by  the  Chief  of  the 
Bureau  of  Public  Roads  or  his  authorized  representatives. 

Regulation  8.   Force  Account  Work 

Sectiov  1.  Force  account  projects  will  not  be  approved  except  to  the  limited 
extent  determined  by:  (a)  Work  of  a  character  not  feasible  to  contract,  and 
(6)   the  availability  of  suitable  equipment  owned  I)}'  the  State. 


RULES  AND  REGULATIONS  FOR  CARRYING  OUT  THE  FLOOD-RELIEF 
ACTS    FOR    GEORGIA    AND    SOUTH    CAROLINA 

The  rules  and  regulations  for  South  Carolina  and  Georgia  flood-relief  work, 
which  were  approved  by  the  Secretary  July  16,  1930,  are  identical  with  the  rules 
and  regulations  approved  for  Alabama  with  the  exception  of  the  date  of  approval 
of  each  act  and  the  time  within  which  the  flood  area  map  and  tabulation  of 
projects  must  be  filed.  The  Georgia  flood-relief  act  was  approved  May  27,  1930, 
and  the  South  Carolina  flood-relief  act  on  June  2,  1930.  The  map  and  tabulation 
for  each  of  these  States  must  be  submitted  not  later  than  September  1,  1930. 


MISCELLANEOUS  LEGISLATION 

INVITATION  TO  HOLD  INTERNATIONAL  ROAD  CONGRESS  IN  UNITED 
STATES     AUTHORIZED 

[Public  Resolution — No.  18 — 70th  Congress] 

[S.  J.  Res.  31| 

Joint  Resolution  To  provide  that  the  United  States  extend  to  the  Permanent  international  Association 
of  Road  Congresses  an  invitation  to  hold  the  sixth  session  of  the  association  in  the  United  States,  and  for 
the  expenses  thereof 

Resolved  by  the  Senate  and  House  of  Representatives  of  the  United  States  of  A  merica 
in  Congress  assembled,  That  the  President  be,  and  is  hereby,  authorized  and  re- 
quested to  extend  to  the  Permanent  International  Association  of  Road  Congresses 
an  invitation  to  hold  the  sixth  session  of  the  association  in  the  United  States, 
either  in  1929  or  1930,  as  the  association  may  determine. 

Sec.  2.  That  the  sum  of  825,000,  or  so  much  thereof  as  may  be  necessary,  is 
hereby  authorized  to  be  appropriated  for  the  expenses  of  such  session,  including 
printing  of  reports,  compensation  of  employees,  transportation,  subsistence  or 
per  diem  in  lieu  of  subsistence  (notwithstanding  the  provisions  of  any  other 
Act),  and  such  expenses  as  may  be  actually  and  necessarily  incurred  by  the 
Government  of  the  United  States  by  reason  of  such  invitation  in  the  observance 
oi'  appropriate  courtesies. 

Approved,  March  28,  1928. 


ASSISTANCE    IN    FURTHERANCE     OF     INTER-AMERICAN    HIGHWAY 

AUTHORIZED 

]Public  Resolution — No.  40 — 70th  Congress] 

[H.  J.  Res.  259| 

Joint  Resolution  Authorizing  assistance  in  the  construction  of  an  inter-American  highway  on  the  Western 

Hemisphere 

Whereas  the  Sixth  International  Conference  of  American  States,  at   Elabaua, 

Cuba,  resolved  as  follows: 

"To  recommend  to  the  Pan  American  Congress  of  Highways,  which  will 
meet  at  Rio  de  Janeiro  in  July  of  the  present  year,  the  consideration  and 
adoption  of  agreements  that  will  be  conducive  to  the  construction  of  a  longi- 
tudinal communication  highway  to  traverse  the  continent,  taking  into  con- 
sideration  and   deciding   all    questions    relative   to   studies,    route,    branch 
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connections,  technical  and  economical  cooperation  of  the  different  countries, 
and  other  matters  included  in  the  determination  of  this  problem. 

"The  Pan  American  Union  is  entrusted  with  the  compilation  of  informa- 
tion and  the  preparation  of  projects  which  will  serve  to  give  effect  to  this 
resolution,   submitting    this    material    in   due    time   to   the    Pan   American 
Congress  of  Highways." 
Resolved  by  the  Senate  and  House  of  Representatives  of  the  United  Slates  of  America 
in  Congress  assembled,  That  the  Government  of  the  United  States  should  manifest 
the  utmost  interest  in  the  purposes  of  the  aforesaid  resolution,  and  that  in  order 
to  promote  the  speedy  realization  of  these  purposes  and  objects  the  President  is 
requested  to  direct  the  several  agencies  of  the  Government,  and  they  are  hereby 
authorized  to  lend  such  cooperation  and  assistance  as  may  be  feasible  and  appro- 
priate with  a  view  to  having  the  matter  thoroughly  considered  by  the  approaching 
conference;  and  he  is  further  requested  to  advise  Congress  of  any  conclusions 
reached  and  any  action  which  may  be  suggested  by  the  conference. 
Approved,  May  4,  1928. 


MEMORIAL  HIGHWAY  TO  MOUNT  VERNON  AUTHORIZED 

[Public — No.  493 — 70th  Congress] 
[S.  1369J 

An  Act  To  authorize  and  direct  the  survey,  construction,  and  maintenance  of  a  memorial  highway  to 
connect  Mount  Vernon,  in  the  State  of  Virginia,  with  the  Arlington  Memorial  Bridge  across  the  Potomac 
River  at  Washington 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  the  United  States  Commission  for  the 
Celebration  of  the  Two  Hundredth  Anniversary  of  the  Birth  of  George  Washing- 
ton (hereinafter  referred  to  as  the  commission),  created  by  Public  Resolution 
Numbered  38,  approved  December  2,  1924,  be,  and  the  same  is  hereby,  authorized 
and  directed  to  take  such  steps  as  may  be  necessary  to  construct  a  suitable  memo- 
rial highway  to  connect  Mount  Vernon,  the  home  and  burial  place  of  George 
Washington,  in  the  State  of  Virginia,  with  the  south  end  of  the  Arlington  Memo- 
rial Bridge,  now  being  constructed  across  the  Potomac  River  at  the  city  of  Wash- 
ington, District  of  Columbia,  acting  through  and  by  utilizing  the  services  of  the 
United  States  Department  of  Agriculture. 

Sec.  2.  That  the  Secretary  of  Agriculture  is  hereby  authorized  and  directed  to 
cooperate  with  said  commission  in  carrying  out  the  provisions  of  this  Act.  He 
shall  cause  to  be  made  such  surveys  as  may  be  deemed  necessary  of  the  route,  or 
routes,  between  the  points  named  in  section  1  hereof.  The  said  commission 
shall  determine  the  route  on  which  said  highway  shall  be  constructed.  The 
Secretary  of  Agriculture  shall  cause  to  be  prepared  such  plans,  specifications,  and 
estimates  for  the  construction  of  said  highway  as  may  be  necessary,  which  shall 
include  provision  for  the  planting  of  shade  trees  and  shrubbery  and  for  such  other 
landscape  treatment,  parking,  and  ornamental  structures  as  he  may  prescribe, 
such  plans  and  specifications  to  be  subject  to  approval  by  the  commission.  He 
shall  advertise  for  bids  and  enter  into  contracts  for  and  supervise  the  work  of 
constructing  said  highway. 

Sec.  3.  That  the  highway  authorized  to  be  constructed  under  the  provisions 
of  this  Act  shall  have  a  right  of  way  of  such  minimum  width  as  the  commission 
shall  determine,  and  shall  be  constructed  only  of  such  durable  type  of  surfacing 
as  will  adequately  meet  the  present  and  probable  future  traffic  needs  and  condi- 
tions thereon.  The  Secretary  of  Agriculture  is  hereby  authorized  to  occupy  such 
lands  belonging  to  the  United  States  or  to  the  District  of  Columbia  as  may  be 
necessary  for  the  location,  construction,  and  maintenance  of  the  highway  author- 
ized herein. 

Sec.  4.  That  the  Secretary  of  Agriculture  is  hereby  authorized  to  acquire  such 
lands  as  may  be  necessary  for  the  proper  location,  construction,  and  maintenance 
of  said  highway,  including  parking,  by  purchase,  condemnation,  gift,  grant, 
dedication,  devise,  or  otherwise,  from  any  source  whatsoever.  The  Secretary  of 
Agriculture  may  accept  funds  from  any  State,  county,  or  political  subdivision  of  a 
State,  or  from  any  individual  or  association,  for  the  purpose  of  aiding  in  carrying 
out  the  provisions  of  this  Act.  Such  lands  as  may  be  acquired  by  purchase  or 
condemnation  may  be  paid  for  from  funds  authorized  to  be  appropriated  under 
this  Act,  or  from  funds  that  may  be  donated  for  the  purpose  of  aiding  in  carrying 
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out  the  provisions  hereof.  Whenever  it  becomes  necessary  to  acquire  by  con-  ^ 
demnation  proceedings  #hy  lands  in  the  State  of  Virginia  for  the  purpose  of  wk 
carrying  out   the  provisions  of  this  Act,  Mich   procc-  .  .1  conform  to  the 

laws  of  said  State  now  in  force  in  reference  to  Federal  condemnation  proceedings. 
No  payment  shall  be  made  for  any  such  lands  until  the  title  thereto  in  the  United 
States  shall  be  satisfactory  to  the  Attorney  General  of  the  United  States. 

Sec.  5.  That  after  the  construction  of  said  highway,  the  secretary  of  Agricul- 
ture shall  cause  the  same  to  be  properly  maintained,  and  shall  pay  the  cost  thereof 
from  funds  to  be  appropriated  annually  for  that  purpose,  which  appropriations 
are  hereby  authorized  to  be  made.  The  Secretary  of  Agriculture  shall  have 
control  over  the  vehicular  and  pedestrian  movement  on  and  over  the  highway 
constructed  hereunder  and  may  issue  rules  and  regulations  to  govern  such  traffic 
and  all  uses  of  said  highway,  including  limitations  on  the  size,  kind,  weight,  and 
speed  of  vehicles:  Provide!,  That  nothing  herein  shall  be  so  construed  as  to  conflict 
or  interfere  with  the  concurrent  jurisdiction  of  the  Stat,-  of  Virginia  reserved  by 
the  laws  of  said  State  now  in  force  over  property  acquired  therein  by  the  United 
States,  or  with  chapter  494  of  the  Acts  of  the  General  Assembly  of  Virginia, 
approved  March  25,  1920,  authorizing  cooperation  on  the  part  of  the  State  and  in- 
terested subdivisions  thereof  in  the  construction  of  the  highway  herein  provided  for. 

Sec.  6.  That  for  the  purpose  of  carrying  out  the  provisions  of  this  Act,  there 
is  hereby  authorized  to  be  appropriated,  out  of  any  money  in  the  Treasury  not 
otherwise  appropriated,  the  following  sums,  or  so  much  thereof  as  may  be  nee  - 
sarv,  to  be  available  until  expended:  The  sum  of  $500,000  for  the  fiscal  year 
ending  June  30,  1928;  the  sum  of  82,000,000  for  the  fiscal  year  ending  June  30, 
1929;  the  sum  of  $1,000,000  for  the  fiscal  vear  ending  June  30,  1930;  the  sum  of 
$1,000,000  for  the  fiscal  year  ending  June  30,  1931. 

Sec.  7.  That  out  of  the  appropriations  made  under  this  Act,  or  Acts  amenda- 
tory thereof  or  supplemental  thereto,  the  Secretary  of  Agriculture  is  authorized 
to  employ  such  assistants,  engineers,  clerks,  and  other  persons,  in  the  city  of 
Washington  and  elsewhere,  to  pay  the  salaries  of  like  persons  regularly  employed 
by  the  Government  whose  services  may  be  utilized  hereunder  and  to  incur  such 
travel  and  other  expenses  as  he  may  deem  necessary  for  carrying  out  the  purpose 
of  this  Act. 

Approved,  May  23,  1928. 

APPROPRIATION    FOR    MOUNT    VERNON    MEMORIAL    HIGHWAY    OF 

MAY   29,    1928 

[Public — Xo.  563 — 70th  Congress] 
[H.  R.  13873] 

An  Act  Making  appropriations  to  supply  deficiencies  in  certain  appropriations  for  the  fiscal  year  ending 
June  30,  192S,  and  prior  fiscal  years,  to  provide  supplemental  appropriations  for  the  fiscal  years  ending 
June  30,  1928,  and  June  30,  1929,  and  for  other  purposes 

******  * 

BUREAU  OF  PUBLIC  ROADS 

Mount  Vernon  Memorial  Highway:  To  enable  the  Secretary  of  Agriculture 
to  carry  into  effect  the  provisions  of  the  Act  entitled,  "An  Act  to  authorize  and 
direct  the  survey,  construction,  and  maintenance  of  a  memorial  highway  to  con- 
nect Mount  Vernon,  in  the  Suite  of  Virginia,  with  the  Arlington  Memorial  Bridge 
across  the  Potomac  River  at  Washington,"  approved  May  23.  1928,  including 
not  to  exceed  $12,000  for  departmental  perso;  ;.i  services  hi  the  District  of  Colum- 
bia, fiscal  year  1929,  S2, 500,000,  of  which  SoGU.OOO  shall  be  immediately  available. 
******* 

Approved,  May  29,  1928. 


m 
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COOPERATION    IN    FURTHERANCE    OF   INTER-AMERICAN    HIGHWAY 

AUTHORIZED 

IPublic  Resolution — No.  104 — 70th  Congress] 

III.  J.  Res.  355| 

Joint  Resolution  Authorizing  the  appropriation  of  the  sum  of  .^O.OOO  to  enahle  the  Secretary  of  State  to 
cooperate  with  the  several  Governments,  members  of  the  Pan  American  Union,  furthering  the  building 
of  an  inter-American  highway  or  highways 

Whereas  the  Sixth  International  Conference  of  American  States,  by  resolution 
adopted  at  Habana,  on  February  7,  1928,  intrusted  the  Pan  American  Union 
with  the  preparation  of  projects  for  the  construction  of  an  inter-American 
highway;  and 
Whereas  the  governing  board  of  the  Pan  American  Union,  acting  through  the 
Pan  American  Confederation  for  Highway  Education,  has  requested  the 
cooperation  of  the  several  Governments,  members  of  the  Union,  in  the  formu- 
lation of  such  projects;  and 
Whereas  the  Congress  of  the  United  States  of  America,  by  joint  resolution 
approved  May  4,  1928,  requested  the  President  to  direct  the  several  agencies 
of  the  Government  to  cooperate  with  the  States,  members  of  the  Pan  American 
Union,  in  the  preparation  of  such  projects:  Therefore  be  it 

Resolved  by  the  Senate  and  House  of  Representatives  of  the  United  States  of  America 
in  Congress  assembled,  That  there  is  hereby  authorized  to  be  appropriated,  out 
of  any  moneys  in  the  Treasury  not  otherwise  appropriated,  the  sum  of  $50,000  to 
enable  the  Secretary  of  State  to  cooperate  with  the  several  Governments,  members 
of  the  Pan  American  Union,  when  he  shall  find  that  any  or  all  of  such  States 
having  initiated  a  request  or  signified  a  desire  to  the  Pan  American  Union  to 
cooperate,  in  the  reconnaissance  surveys  to  develop  the  facts  and  to  report  to 
Congress  as  to  the  feasibility  of  possible  routes,  the  probable  cost,  the  economic 
service  and  such  other  information  as  will  be  pertinent  to  the  building  of  an 
inter-American  highway  or  highways,  to  be  expended  upon  the  order  of  the 
Secretary  of  State,  including  the  additional  cost  incident  to  the  assignment  by 
the  President  of  personnel  in  the  Government  service,  as  now  authorized,  addi- 
tional compensation  of  such  personnel  for  foreign  service,  compensation  of 
employees,  transportation  and  subsistence  or  per  diem  in  lieu  of  subsistence 
(notwithstanding  the  provisions  of  any  other  Act),  stenographic  and  other 
services  by  contract  if  deemed  necessary,  and  such  other  expenses  as  may  be  deemed 
necessary  by  the  Secretary  of  State  in  furtherance  of  the  projects  described. 
Approved,  March  4,  1929. 


AMENDMENT  TO  LEGISLATION  AUTHORIZING  MEMORIAL  HIGHWAY 

TO    MOUNT   VERNON 

[Public  Resolution — No.  34 — 7  1st  Congress] 
[S.  J.  Res.  91] 

Joint  Resolution  To  amend  sections  3  and  4  of  the  act  entitled  "An  act  to  authorize  and  direct  the  survey 
construction,  and  maintenance  of  a  memorial  highway  to  connect  Mount  Vernon,  in  the  State  of  Virginia, 
with  the  Arlington  Memorial  Bridge  across  the  Potomac  River  at  Washington" 

Resolved  by  the  Senate  and  House  oj  Representatives  oj  the  United  States  oj 
America  in  Congress  assembled,  That  section  3  of  the  Act  entitled  "An  Act  to 
authorize  and  direct  the  survey  construction,  and  maintenance  of  a  memorial 
highway  to  connect  Mount  Vernon,  in  the  State  of  Virginia,  with  the  Arlington 
Memorial  Bridge  across  the  Potomac  River  at  Washington,"  approved  May  23, 
1928  (Forty-fifth  Statutes  at  Large,  pages  721,  722),  be,  and  the  same  hereby  is, 
amended  by  the  addition  of  the  following  language:  "and  to  make  "such  lands 
which  would  be  in  harmony  with  the  District  of  Columbia  river  and  harbor  plan 
of  the  War  Department,  pursuant  to  the  Act  of  August  2,  1882." 

Sec.  2.  That  section  4  of  said  Act  be,  and  the  same  hereby  is,  amended  by 
striking  out  that  part  of  said  section  which  reads:  "Whenever  it  becomes  neces- 
sary to  acquire  by  condemnation  proceedings  an}^  lands  in  the  State  of  Virginia 
for  the  purpose  of  carrying  out  the  provisions  of  this  Act,  such  proceedings  shall 
conform  to  the  laws  of  said  State  now  in  force  in  reference  to  Federal  condem- 
nation proceedings,"  and  by  substituting  in  lieu  thereof  the  following:  "  Whenever 
it  becomes  necessary  to  acquire  by  condemnation  proceedings  any  lands  in  the 
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State  of  Virginia  for  the  purpose  of  carrying  out  the  provisions  of  this  Act,  such 

proceedings  shall  conform  as  near  as  may  he  to  the  proceedings  authorized  by 
chapter  472  of  the  1928  acts  of  the  General  Assembly  of  Virginia  (acts  of  the 
1928  Genera]  Assembly  of  Virginia,  pages  1228-1230,  empowering  the  State 
highway  commissioner  of  Virginia  to  condemn  lands  for  State  highway  purposes: 
Pro\  tiled  further,  That  in  addition  to  the  exercise  of  the  power  of  eminent  domain 
as  hereinbefore  provided,  the  Secretary  of  Agriculture  is  hereby  authorized  to 
enter  upon  and  take  possession  of  such  lands  and  rights  of  way  as  he  may  deem 
necessary  for  the  purposes  of  this  Act  and  to  proceed  with  the'  construction  of 
such  highway  over  and  through  such  lands  without  having  first  condemned  the 
same:  Provided,  however,  That  within  sixty  days  after  taking  possession  of  such 
lands  and  rights  of  way,  if  the  United  States  and  the  owner  or  owners  thereof 
have  been  unable  to  agree  upon  just  compensation  therefor,  condemnation  pro- 
ceedings shall  be  instituted  as  hereinabove  provided:  Provided  further,  That  if 
title  to  any  lands  or  interest  therein,  required  for  the  purposes  of  this  Act,  is 
claimed  by  the  United  States  and  by  other  persons  or  corporations  and  the  con- 
troversy between  the  United  States  and  such  persons  or  corporations  as  to  the 
ownership  of  such  lands  threatens  delay  in  the  construction  or  completion  of 
said  highway,  the  Secretary  of  Agriculture  is  hereby  authorized  to  enter  upon  and 
take  possession  of  such  lands,  title  to  wdiich  is  in  dispute  between  the  United 
States  and  others,  and  to  proceed  with  the  construction  of  the  highway  over  and 
through  the  same,  while  appropriate  proceedings  to  determine  the  true  owner- 
ship of  such  lands  are  pending:  And  provided  further,  That  if  such  lands  are 
finally  adjudged  not  to  belong  to  the  United  States,  the  owners  thereof  shall 
be  entitled  to  recover  from  the  United  States  just  compensation  for  their  lands 
taken  for  the  purpose  of  this  Act,  by  proceeding  in  accordance  with  provisions  of 
the  Act  of  March  3,  1887,  commonly  known  as  the  Tucker  Act." 
Approved,  January  23,  1930. 


APPROPRIATIONS  FOR  INTERNATIONAL    ROAD    CONGRESS   AND  IN 
FURTHERANCE  OF  INTER-AMERICAN  HIGHWAY 

[Public — No.   78 — 71st  Congress] 

[H.  R.  9979] 

An  Act  Making  appropriations  to  supply  urgent  deficiencies  In  certain  appropriations  for  the  fiscal  year 
ending  June  30,  1930,  and  prior  fiscal  years,  to  provide  urgent  supplemental  appropriations  for  the  fiscal 
years  ending  June  30,  1930,  and  June  30,  1931,  and  for  other  purposes 

******* 

Permanent  International  Association  of  Road  Congresses:  The  appropriation 
of  $25,000  for  the  expenses  of  the  sixth  session  of  the  Permanent  International 
Association  of  Road  Congresses  to  be  held  in  the  United  States,  made  by  the 
Second  Deficiency  Act,  fiscal  year  1928,  approved  May  29,  1928,  shall  remain 
available  until  June  30,  1931. 

******* 

Inter- American  highway:  To  enable  the  Secretary  of  State  to  cooperate  with 
the  several  Governments,  members  of  the  Pan  American  Union,  when  he  shall 
find  that  any  or  all  of  such  States  having  initiated  a  request  or  signified  a  desire  to 
the  Pan  American  Union  to  cooperate  in  the  reconnaissance  surveys  to  develop 
the  facts  and  to  report  to  Congress  as  to  the  feasibility  of  possible  routes,  the 
probable  cost,  the  economic  service  and  such  other  information  as  will  be  pertinent 
to  the  building  of  an  inter-American  highway  or  highways,  to  be  expended  upon 
the  order  of  the  Secretary  of  State,  including  the  additional  cost  incident  to  the 
assignment  by  the  President  of  personnel  in  the  Government  service,  as  now 
authorized,  additional  compensation  of  such  personnel  for  foreign  service,  com- 
pensation  of  employees  and  rent  in  the  District  of  Columbia,  and  elsewhere, 
contingent  expenses,  official  cards,  printing  and  binding,  purchase  of  necessary 
books  and  documents,  transportation  and  subsistence  or  per  diem  in  lieu  of 
subsistence  (notwithstanding  the  provisions  of  any  other  Act),  stenographic  ami 
other  services  by  contract  if  deemed  necessary  without  regard  to  section  :;70<»  of 
tl  e  Revised  Statutes  I  U.  S.  C,  title  41,  sec.  5),  and  such  other  expenses  as  may 
be  deemed  necessary  by  the  Secretary  of  Stale  in  furtherance  of  the  projects 
des<  ribed,  fiscal  year  1930,  to  remain  until  expended,  £50,000. 

******* 

Approved,  March  26,  1930. 


% 
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AMENDMENT  TO  LEGISLATION  RELATIVE  TO  MEMORIAL  HIGHWAY 
TO    MOUNT   VERNON 

[Public — No.   88 — 71st  Congress] 

[S.  31681 

An  Act  To  amend  the  act  entitled  "An  act  to  authorize  and  direct  the  survey,  construction,  and  main 
tenance  of  a  memorial  highway  to  connect  Mount  Vernon,  in  the  State  of  Virginia,  with  the  Arlington 
Memorial  Bridge  across  the  Potomac  River  at  Washington,"  by  adding  thereto  two  new  sections,  to 
be  numbered  sections  8  and  9. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  the  Act  entitled  "An  Act  to  authorize 
and  direct  the  survey,  construction,  and  maintenance  of  a  memorial  highway 
to  connect  Mount  Vernon,  in  the  State  of  Virginia,  with  the  Arlington  Memorial 
Bridge  across  the  Potomac  River  at  Washington,"  approved  May  23,  1928 
(Forty-fifth  Statutes  at  Large,  pages  721,  722),  be,  and  the  same  hereby  is, 
amended  by  adding  thereto  two  new  sections,  to  be  numbered  sections  8  and  9 
and  to  read,  respectively,  as  follows: 

"Sec.  8.  In  order  to  provide  adequate  traffic  connection  for  said  highway 
with  the  existing  Highway  Bridge  across  the  Potomac  River  at  the  foot  of  Four- 
teenth Street,  the  Secretary  of  Agriculture  is  hereby  authorized  to  convert  the 
second  pier  from  the  south  end  of  said  bridge  into  an  abutment,  to  remove  the 
two  south  spans  of  said  bridge,  and  replace  same  with  a  roadway  on  filled  ground 
on  the  location  now  occupied  by  the  said  spans,  including  the  construction 
thereon  of  a  suitable  pavement  and  the  rebuilding  of  the  street-railway  tracks, 
and  to  do  all  other  work  deemed  necessary  in  connection  therewith.  The  plans 
and  specifications  for  changing  the  second  pier  from  the  south  end  of  said  High- 
way Bridge  into  an  abutment,  for  removal  of  the  two  south  spans  and  replace- 
ment thereof  with  a  roadway  with  suitable  pavement,  and  the  rebuilding  of  the 
street-railway  tracks,  and  for  handling  traffic  over  said  existing  bridge  during 
the  construction  operations  incident  to  such  changes,  shall  be  subject  to  approval 
by  the  Commissioners  of  the  District  of  Columbia.  The  two  south  spans  of  said 
bridge,  after  being  dismantled  pursuant  hereto,  shall  be  the  property  of  the  Dis- 
trict of  Columbia  and  shall  be  delivered  by  the  Secretary  of  Agriculture  to  such 
place  in  the  district  of  Columbia  as  the  commissioners  of  said  District  may 
request.  After  completion,  the  abutment  into  which  the  second  pier  from  the 
south  end  of  the  existing  Highway  Bridge  is  to  be  converted,  and  also  the  road- 
way which  is  to  replace  the  two  south  spans  of  said  bridge,  shall  be  maintained 
and  controlled  by  the  Commissioners  of  the  District  of  Columbia.  All  other 
structures  and  the  roadway  connections  with  said  bridge  shall  be  maintained 
and  controlled  by  the  Secretary  of  Agriculture  as  a  part  of  the  memorial  highway 
provided  for  by  this  Act.  No  part  of  the  construction  costs  incurred  by  the  Sec- 
retary of  Agriculture  in  carrying  out  the  provisions  of  this  section  shall  be 
charged  against,  or  be  paid  by,  the  District  of  Columbia  or  the  street-railway 
company  operating  cars  on  said  bridge. 

"Sec.  9.  The  Secretary  of  Agriculture,  with  the  approval  of  the  commission, 
is  hereby  authorized  to  negotiate  and  enter  into  an  agreement  with  any  individual 
firm,  or  corporation  acceptable  to  him  for  the  erection  of  a  suitable  concession 
or  refreshment  building  on  the  land  acquired,  or  to  be  acquired,  by  the  Secretary 
at  the  entrance  to  the  Mount  Vernon  estate,  such  building  to  include  comfort 
stations  and  rest  rooms,  with  adequate  space  for  a  restaurant  and  for  refreshment 
and  souvenir  stands.  Said  agreement  shall  provide  for  the  erection  of  such  build- 
ing by  the  individual,  firm,  or  corporation,  party  thereto,  without  cost  to  the 
United  States,  in  accordance  with  plans  and  specifications  to  be  approved  by 
the  Secretary  of  Agriculture  and  by  the  commission,  all  work  thereon  to  be 
subject  to  inspection  and  approval  by  the  Secretary  both  during  construction 
and  upon  completion.  Such  agreement  shall  also  contain  provision  expressly 
reserving  title  to  such  building  in  the  United  States  but  granting  to  such  indi- 
vidual, firm,  or  corporation,  upon  such  terms  and  conditions,  including  the  matter 
of  revocation,  as  may  be  prescribed  by  the  Secretary  of  Agriculture,  the  right 
and  privilege  of  conducting  therein  a  restaurant  with  souvenir  and  refreshment 
stands  for  such  period  not  exceeding  ten  years  from  the  date  of  completion  of 
the  building  and  its  final  approval  by  the  Secretary  of  Agriculture  as  he  may 
determine.  The  individual,  firm,  or  corporation  entering  into  such  an  agreement 
shall  complete  the  building  to  be  erected  in  accordance  herewith  not  later  than 
January  1,  1932.  At  the  expiration  of  the  lease  or  privilege  period  such  building 
shall  become  the  property  of  the  United  States,  free  of  all  encumbrances  and 
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claims  of  any  kind  whatsoever,  and  thereafter  the  Secretary  of  Agriculture  may 
enter  into  new  agreements  from  time  to  time  for  the  operation  of  said  concession 
building  on  a  rental  basis.  If  the  Secretary  of  Agriculture  should  be  unable  to 
negotiate  and  enter  into  an  agreement  satisfactory  to  him  for  the  erection  and 
operation  of  such  concession  building  pursuant  to  the  above,  he  then  may  con- 
struct a  suitable  concession  building  from  funds  appropriated  for  the  purposes 
of  this  Act  and  enter  into  an  agreement  with  any  individual,  firm,  or  corporation 
acceptable  to  him  for  its  operation  on  a  rental  basis:  Provided,  That  any  plan  of 
any  building  which  may  be  constructed  shall  have  the  approval  of  the  Com- 
mission of  Fine  An 

Approved,  April  3,  1930. 


STUDY   REGARDING   HIGHWAY  TO   CONNECT   UNITED   STATES   AND 
ALASKA     AUTHORIZED 

[Public — No.  228 — 71st  Congress] 
[H.  R.  8368] 

An  Act  Providing  for  a  study  regarding  the  construction  of  a  highway  to  connect  the  northwestern  pare 
of  the  Un  -  *•  it h  British  Columbia,  Yukon  Territory,  and  Alaska  in  cooperation  with  the 

Dominion  of  Canada 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  the  President  of  the  United  States  is  hereby 
authorized  to  designate  three  special  commissioners  to  cooperate  with  represent- 
atives of  the  Dominion  of  Canada  in  a  study  regarding  the  construction  of  a 
highway  to  connect  the  northwestern  part  of  the  United  States  with  British 
Columbia,  Yukon  Territory,  and  Alaska,  with  a  view  to  ascertaining  whether 
such  a  highway  is  feasible  and  economically  practicable.  Upon  completion  of 
such  study  the  results  shall  be  reported  to  Congress. 

Sec.  2.  The  sum  of  $10,000  is  hereby  authorized  to  be  appropriated,  out  of 
any  money  in  the  Treasury  not  otherwise  appropriated,  for  the  purposes  of  carrying 
out  the  provisions  of  this  Act. 

Approved,  May  15,  1930. 

APPROPRIATION    FOR    MOUNT    VERNON    MEMORIAL    HIGHWAY   OF 

MAY  27,  1930 

[Public — >so.  272 — 7  1st  Congress] 

[H.  R.  7491J 

An  Act  Making  appropriations  for  the  Department  of  Agriculture  ior  the  fiscal  year  ending  June  30,  1931 

and  for  other  purposes 


MOUNT    VERXOX    MEMORIAL    HIGHWAY 

For  constructing  a  memorial  highway  to  connect  Mount  Vernon  with  the  city 
of  Washington,  as  provided  in  the  Act  authorizing  the  construction  of  such 
highway  and  the  making  of  appropriations  therefor,  approved  May  23,  1928 
1")  Stat.,  pp.  721,  722),  including  not  to  exceed  $12,000  for  departmental  personal 
services  in  the  District  of  Columbia,  $2,000,000.  to  be  immediately  available, 
together  with  the  unexpended  balance  of  the  appropriation  of  $2,500,000  for  this 
purpose  contained  in  the  Second  Deficiency  Act,  ii^cul  year  VJ'2b,  to  remain 
available  until  expended. 

Total,  Department  of  Agriculture,  £10,3, oM<  ,*  70. 

Approved,  May  27,  1930. 


FEDERAL    All)    I.N    HIGHWAY    CONSTRUCTION  49 

USE   OF   FEDERAL   PRISONERS   IN    ROAD   CONSTRUCTION    AND   FOR 
OTHER   PURPOSES   AUTHORIZED 

[Public — No.  271 — 7  1st  Congress] 

[H.  H.  7  112| 

An  Act  To  provide  for  the  diversification  of  employment  of  Federal  prislbners,  lor  their  training  and  school 
hag  in  trades  and  occupations,  and  for  other  purposes 

******* 
Sec.  2.  The  Attorney  General  may  make  available  the  services  of  United 
States  prisoners  to  the  heads  of  the  several  departments  under  such  terms,  con- 
ditions, and  at  such  rates  as  may  be  mutually  agreed  upon,  for  the  purpose  of 
constructing  or  repairing  roads  the  cost  of  which  is  borne  exclusively  by  the 
United  States;  clearing,  maintaining,  and  reforesting  public  lands;  building 
levees;  and  for  construction  or  repairing  any  other  public  ways  or  works  which 
are  or  may  be  financed  wholly  or  in  major  part  by  funds  appropriated  from  the 
Treasury  of  the  United  States.  To  carry  out  the  purpose  of  this  section  the 
Attorney  General  may  establish,  equip,  and  maintain  camps  upon  sites  selected 
by  him  and  designate  such  camps  as  a  place  for  confinement  of  persons  convicted 
of  an  offense  against  the  laws  of  the  United  States,  or  transfer  thereto  any  person 
convicted  of  any  offense  against  the  laws  of  the  United  States.  The  expenses 
of  transferring  and  maintaining  prisoners  at  such  camps  shall  be  paid  from  the 
appropriation  "Support  of  United  States  prisoners,"  and  said  appropriation 
may,  in  the  discretion  of  the  Attorney  General,  be  reimbursed  for  such  expenses. 
******* 

Approved,  May  27.  1930. 


RECONSTRUCTION  OF  ROAD  IN  WIND  RIVER  INDIAN  RESERVATION 

AUTHORIZED 

[Public — No.  274 — 71st  Congress] 
[S.  3201 

An  Act  Authorizing  reconstruction  and  improvement  of  a  public  road  in  Wind  River  Indian  Reservation 

Wyoming 

Be  it  enacted  by  the  Senate  and  Flovse  of  Representatives  of  the  United  States  of 
America  in  Congress  assembled,  That  there  is  hereby  authorized  to  be  appropri- 
ated, out  of  any  money  in  the  Treasury  not  otherwise  appropriated,  the  sum  of 
not  more  than  $150,000  to  pay  not  more  than  one-half  the  cost  for  the  recon- 
struction and  improvement  of  the  road  running  northwest  from  Milford  across 
Wind  River  or  Shoshone  Indian  Reservation,  through  Fort  Washakie  to  the 
diversion  dam  in  Wyoming,  approximately  thirty  miles,  and  lying  wholly  within 
said  Indian  Reservation  on  condition  that  the  State  or  county  or  both  shall 
defray  the  remainder  of  the  cost  and  agree  in  writing  to  maintain  the  road  without 
expense  to  the  Government  or  the  Indians:  Provided,  That  the  work  on  said 
road  shall  be  joint!}7  under  the  supervision  and  direction  of  the  Bureau  of  Indian 
Affairs  and  the  Bureau  of  Public  Roads  and  only  Indian  labor  shall  be  employed 
except  for  engineering  and  supervision. 

Approved,  May  27,  1930. 


INCREASE    IN     AUTHORIZATION     OF    FUNDS    FOR     INTERNATIONAL 

ROAD    CONGRESS 

[Public — No.  444 — 71st  Congress] 
H.  it.  111451 

An  Act  To  increase  the  authorization  ior  an  appropriation  lor  the  expenses  ol  the  sixth  session  of  the  Perma< 
nent  International  Association  of  Road  Congresses  to  be  held  in  the  District  of  Columbia  in  October,  1930 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  oj  the  United  States  of 
America  in  Congress  assembled,  That  section  2  of  the  joint  resolution  entitled 
"Joint  resolution  to  provide  that  the  United  States  extend  to  the  Permanent 
International   Association  of  Road   Congresses  an  invitation  to  hold  the  sixth 
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■  n  of  the  association  in  the  United  States,  and  for  ther , 

approved  Mar<  amended  bj  striking  o  A 

in  lieu  then  5 "  ^ 

Approved,  June  26,  1930. 


REGULATION  OF  TOLLS  OVER  CERTAIN  BRIDGES  PROVIDED 
[Public — No.  454 — 7  1st  Congb 
1517] 

An  Art  To  provide  (or  the  regulation  of  tolls  over  certain  bridgel 

Br  if  enacted  by  the  Senate  ami  House  of  Representative*  of  th*  'men  of 

:a  in  Congress  assembled,  Thai  any  bridge  authorized,  prior  to   March  23, 
1906,  bj    Act  of  Congrese  specifically  reserving  to  Congress  the  right  to  alter, 
amend,  or  repeal  Buch  Act,  shall,  in  respect  of  the  regulation  of  all  tolls,  be  - 
to  the  provisions  of  the  Act  entitled  "An  Act  to  regulate  the  construe 
bridges  over  navigable  waters,"  approved  March  23,  1906. 

2.    The  right  to  alter,  amend,  or  repeal  this  Act  is  hereby  ex 
Approved  June,  '27,  1930. 


APPROPRIATION     OF     ADDITIONAL     FUNDS     FOR     INTERNATIONAL 

ROAD    CONGRESS 

[Public — No.  519 — 71st  CoxcressI 
|H.  R.  12902 

An  Art  Making  appropi  tpply  deficiencies  In  certain  tppropnations  for  the  fiscal  year  eii'iine 

June  30,  19  I  years,  to  provide  supplemental  appropriations  for  the  B  •   line 

lune  30,  L930  and  June  30,  L831,  and  for  other  pur; 

****** 
Permanent    International   Association  of   Road  Congre^es:    For  an  additional 
amount    for   the   expenses   of   the   sixth   session   of   the    Permanent    International 
iciation  of  Road  Congresses  to  he  held  in  the  United  States  as  authorized 
by    Public   Resolution    Numbered    IS,   approved    March   28,    1928,  led, 

including  compensation  of  employees  in  t lie  District  of  Columbia  and  elsewh 
rent  in  the  District  of  Columbia,  printing  and  binding,  transportation,  sul 
ence  or  per  diem  in  lieu  of  subsistence  (notwithstanding  the  provisioi  ■ 
other   Act    .   contract   stenographic  reporting  services  without   regard  to  section 
3709  of  the  Revised  Statutes,  official  cards,  hire  of  motor-propelled  passenger- 
carrying  vehicles,  and  such  expenses  as  may  be  actually  and  necessarily  incu 
by  the  Government  of  the  United  States  in  the  observance  of  appropriate  cour- 
tesies, fiscal  \ear  1931,  $30,000. 

*  *  *  >■  * 

Approved,  July  3,  1930. 


